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5 TA E increaſed reputation which each 
impreſſion of this work has experienced 
particularly the laſt (the whole being ſold 
within a few months), tends more to evince 
its real utility than any words poſſibly can; 
at the ſame time, it affords the moſt pleaſing 
reflection to the Proprietors, that the atten- 

tion paid to the addition of new articles, 
the correcting of old ones, and carefully ex- 
amining every reprinting, has been rewarded 


with the approbation of the Public. 


Or * 


It is hoped, the favourable opinions al- 
ready obtained, will at leaſt be continued, 
if not increaſed, by the preſent corrected 
edition. * 
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Builder's Price-Book. 


: 


BRICKLAYERS WORK. 


, Lt Fo + 

Dis and throwing ground 4a 
is valued according to the quality of | |] 4 
the ſoil, excluſive of removing the | | 
ſame, at per yard cube, from 6d. to | 1 3 
Carriage of rubbiſh or ground, includ- | | 
ing loading, per load oryardcube,2s.to | | 2| 6 


* 


' >  BRICK-WOR K 14 
At per rod. 

New place brick-work laid dry, or- 

without mortar, in wells, &c. * | g\18 


Ditto rough and unjointed ditto, as 
party and internal walls, cc. — [7 


Ditto, jointed with a neat fluſh joint and | 
good front mortar, with picked ſound | 


A . 


F 
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place bricks, not to riſe more than 
12 inches in four courſes — 


Rough grey ſtock brick-work laid 


dry, as in wells, ceſs pools, &c. — 


Rough grey ſtocks. ditto, unjointed in 
party walls, external walls, &c. — 
Grey ſtock ditto, with a neat fluſh 
Joint on both ſides, and good front 
mortar, and not to riſe more than 
eleven inches and ? in four courſes, 
as for garden walls and mall of- 
fices, &c. — — 


Ditto 3 place bricks, and - grey ſtocks | 
Ditto + place bricks, and 5 > 8rey ftocks, | 


Kc. — — 
Ditto + place bricks, and 4 grey ſtocks 
Ditto = place bricks, and 2 grey ſtocks 
Ditto all grey ſtock work _ 


Garden or court-yard walls, all of the 
beſt marle ſtocks, and mortar, 12 
brick thick, 4 courſe to riſe not 
more than 11 inches — — 


Brick walling faced with the beſt marle 


ſtocks (value three pounds per 1000), | 


inftead of common grey ſtocks, and 
laid Flemiſh bond, is per foot, ex- 
tra, for the facing — _ 


— 1 


Ar 


Ditto with ſecond marle ſtocks _ [ 


/ 


12 


11 


A= = 


Ditto with picked grey ſtocks - =; 
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Brictlayers Prices, 


Old fronts pulled down and new built, 
and faced with common grey ſtocks, . 
per foot — AY 


N. B. The old bricks to be allowed for | 


the expence of pulling them down ; the 
clearin g out and carrying away the 

_ rubbiſh, to be paid for extra, 7 
Note alſo, that if pulling down and clean- 


ing tbe old bricks is charged by the | 


| y and the grey ſtocks for the face 
are found by the bricklayer, and laid 


Flemiſh bond (as they generally are), | 


then the oulſide facing muſt be taken 
2 of a brick thick, and called all grey 
ſtocks, and worth per foot reduced 

The remaining thickneſs will be the whole 
thickneſs of the wall, abating the= 0 
a brick for the facing, and muſt be 


valued as labour and mortar only. 


Labour and mortar only to brickwork, 
is, per rod, from 358. to 


Chimney ſhafts pulled down and new 
built, wing the old bricks, per foot 
reduced ? — PK | 


Ditto with all grey ſtocks ww 
; 


8 
— 


* 


Under pinning, uſing the old bricks, 


Dirto with all grey ſtocks — 
A 2 


1-2 
Parapets 


rr 
* (x I —_ —— 0 . 
—_—_— 


* 
* 
8 = 
5 
* 
i — 25 
om 
% 
Be 
. 
2 
* 
os 
* | 
{2 3 f 
"KN 
Ft 
5. 
4 MM » 
WI 
= 
* 


THE BUILDER'S PRICE- BOOK. 


4 


8 Bricklayers Prices. A . . tbo 
Parapets taken down and new built, | 
and faced with grey ſtocks 9 


N. B. In all the above works putting up 

end uſe of the ſcaffolding is included ; 
the clearing out and carrying away the 
rubbiſh muſt be paid for extra. 


Labour only to brick-work, per rod i] 6 
Ditto, and find ſcaffolding, 11, 8s, to | 1110 
Working up windows with grey ſtacks, | 


P er fo or = ONE __—_— 9 * 
All drains worked with mortar, per foot | | | 
reduced — — | 74 


Circular walling is worth more per rod 
than the ſame kind of ſtraight wall- 7 
ing "wings —— — 5 

Ovens, coppers and grates, faced with | 
grey ſtocks, are worth per foo? re- 
duced — 8d. orf 9 


N. B. Ovens and coppers are meaſured 
as ſolid work, dedutting only the aſh- 
holes ; and as theſe and other kinds | 
ef brick-work are often taken in cubic 


feet, | 
Obſerve, That if any number of cubic 
feet is multiplied by 8 and divided by | 
9, the quotient will be the number of 
feet reduced to a brick and a alf. ES +: 
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Common 


HT TS 


SER. ; B ricklayers Prices. 
common grey ſtock brick-work, in | | 
9 tarras, per foot reduced — 114 
Tarras and labour only, excluſive of | | 
the bricks — — 1b 


Old brick-work bought ſtanding, to be 
pulled down and to uſe the old bricks 


on the ſpot, is worth per rod, from 8 
11. 38. to 277 — 4 
Clearing and carrying away the Tubbiſo | EE 
95 * 7o be paid for extra. 3 \ 
Vn ſettling the price of party a the | | 2 
\ * following is to be obſerved, agreeable to 1 
7 Act of Parliament. — = 
JBrick-work in party walls, per rod | 7115 
ZAllow for the old brick-work, per rod | 1] 8 
* See Taylor's pocket Edition of the Building AR, with | 4 
, page 31. 7 | 
6 
N | 
if; 
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B ricklayers Prices. 


227 The value of a Rod of reduced 1 from 
1 the 3 part of a penny, to 18d. per foot, and 
ET i alſo the price of a foot from 28. Iod. per rod 
3 to 20l. per rod. | 


Vi g 0 | | ber Fr | Per Rod ver Ft. Per Rod Per Ft.] Per Rod 

. od. [o 2 1ofj6d. 6 16 2d. 12 OG 
7 1 
* 
7 13 


£4 
O II 4 
O0 17 O 
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1d. 13 7d. 75 3d. 3 
fg 85 $1% 4 44 2 ö 
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THE BUTLDER'S PRICE-BOOK. 74 
B ricMayers Prices, | fo 6. d. 
5 auser AND GAUGED WORK : > 
and LAID IN MORTAR = 
r rod At per foot running. 
ed facia, each courſe 1 12 
F ide ſplays — — — 2 139 
Outſide ditto . — * | 4 
Red return ſplays — m 19 
Red returns, one courſe a Preben 1 
the other a header and cloſer —ä 44s 
Common footlace _ — 3 — 
Groins done with red or grey ſtocks | 7 : 
1 zead and quirk quoins — 4 
Gauged brick-work, per foot ſuperficial | | 1| 4 \ .Y 
RUBBED AND GAUGED WORK | | | 4 * 
SET IN PUTTY. | = { 4 
A. per foot ſuperficial, | 7 _ 
Straight or circular arches, or facia, ſet | | | = 
in putty, — 20d. to | 1110 | 
offits to arches of windows, doors, &c. 1 2 | Y 
Labour to gauged arches, &c. 10d. to | | 1 £8 1 
Elliptical arches, ſet in putty — 1213 __ 
Labour to ditto 1 1 | | 
Tuſcan cornice, and all ſtraight mould- | | 4 7 
ings ſet in putty — — 218 a 
abour to ditto = is. 4d, to| [1 6 
/BBED | | 
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Bricklayers P rices. 
1 brick dentel cornices, add for the 
dentel, per foot running —— 
n of ſemi- circular niches, per 
foot ſuperficial  — — 
Heads of ditto — — 
Faces of ditto — — 


Old gauged arches taken out, cleaned, 
and re- ſet, per foot fuperficial — 


N. B. All gauged work is meaſured 
and paid for fir ft as common Drick- 
Work. 


DRAINS. 
At per foot running. 


Eighteen inch drains, 4 inches arch, 6 
courſes high, and paved bottom 


Ditto of 14 inch — NG 
Ditto of 9 inch | 9 n 
COPINGS, 

Two courſes of plain tiles, under a 


brick on edge, excluſive of the 
brick on edge, per foot gs 


„ 
New foot tile coping, 1 foot _— 
. _ 


New ten-inch tile, ditto — 


n e ps {de Bains E re * 
AL — 8 e GLA - — r ——— — = * * . 4 
, 2 O £2 r x * 2 
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Ss. d. K Brictlayers Prices. 8 7. Fe d. 
2 |. | prICE-moccinG. _ * — 11 | BM 
4 A per yard. E 9 
Done with place bricks, and laid flat | 2} 9 | b 
2 2 1 Ditto laid on edge . — 1 3z q 
42 1 Done with grey ftocks, and laid flat — 112 2 a 
5 9 Ditto laid on edge — — 11 7 ] 
1 | L. bonr to flat brick- nogging 3 1468 4 
a. Ditto laid on edge — —4 f 4 1 
N. B. 7. be quarters to be meaſured i n. 
0 | f 
a." P AV I N S. $4 = a 
91 E At per yard. £14 1 


| 2 flat i in mortar, with grey-ſftocks, | 


My 18. 10d. to | | 2f 2 
3 60 Ditto on ks — 28. 9d. to | 2011 
2 4 Ditto laid flat and dry, e 4d. o 11 8 
80 Ditto laid on edge and dry, 18. 10d. to | | 2| 3 
Ditto, with paving bricks, laid f [4 
Ne — a. | 6 
Ditto on edge _ — 45 f 

- Ditto mortar and labour only, laid flat 9 3 

| © Ditto on edge — — 1 4 

E Ditto with Dutch clinkers, ſand in- —_— 


duded _ a 
nad to ditto — — 


10 
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Bricklayers Prices. 


Labour to dry flat brick paving | — 


Ditto in mortar — — 
Labour to dry edge brick paving 
Ditto in mortar — — 


N. B. It requires 32 bricks laid Py 
48 bricks on edge, and 144 Dutch 
clinkers to lay a yard. 


New foot tile paving in mortar, Per. 


foot mn — gd, or 


Old ditto relaid — 1 us 


New ten- inch tile paving in mortar 
Old ditto relaid — ae 


N. B. If any new tiles are uſed in the 
articles of old, to be —— and 


charged. 


Preparing and levelling the ground to be 
charged by the day. 


When ovens are paved with oven 1 


tiles, the tiles muſt be ER 
and charged per tile - 


And if the tops are rubbed FT 
and gauged, there muſt be allowed 


extra per feet Superficial, — 


POINTIN G6, 
At per foot ſuperficial. 


Tuck and pat to new work, 4d. to 


4 


OY 


3 
Br 


6 | 
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3. 4. % Bricklayer: Price. 4 5. d. 
| + Tuck and pat to old work, including : 
6 | ſcaffolding and mending 5d. to 6 


6 Flat joint pointing, including ditto, 


Tune to the difficulty to get — | 
it — — p 2d. 2 13 
B. If coloured, add per foot pg | 
| Fell raking * dubbing included, Ia 


13 
. 


1 GALLEY-TILES SET. 
' 6 Common white, per Flemiſh foot — | | 1] 6 ] 
3 Blue and white ditto — — 12 I 
4 Old galley-tiles taken down, ſquared, 
2 4 and reſet — — 6 
B. Preparing the 3 to be | L 
7 by the day. | 


7 PARGETTING AND TARRASING. 
Pubbing out and plaſtering old walls 


with pargetting, per yard — — 6 | 
104 Rendering with tarras — 2. | 
1-1 1 ne courſe of plain tiles, ſer in tarras, | 
* 4 and rendered over with tarras, per | | 4 
* foot ſuperficial 5 [aq 74 
ö Plain tiles bedded in tarras — 2 


Ten- inch tiles ditto — _ 101 
Foot tiles ditto — — 11 0: 
> White galley-tiles ſet in ditto — | |} 6 
Tuck X B 2 __Clay- 


53 
12 


yard 


——— 


— 


PLAIN TILING: | 


At per ſquare. 


New plain tiling on fir laths to a A | 


inch gauge 
Ditto with heart of ak laths 
Ditto with double oak ditto 
Ditto labour only 45. to 


Plain tiling ripped, new lathed, and 
tiled, all old tiles : & 


—— — 


Ditto mixed with new tiles, (allowing | 


100 new. tiles to be uſed every 
ſquare) 
Ditto with heart of oak laths and four- 
penny nails 


— — 


— 


with 122 T nails, add per Auare 


PAN-TILING. 
At per ſquare. 


Ripped, new lathed, and tiled with all | 


old tiles, laid dry 
Ditto bedded in lime and hair, td 


— 


THE BUILDER'S PRICE-BOOK«. 
Bricklayers Prices. 
Claying of vaults 6 inches rs per | 


17S. to 
N. B. F the ridge tiles are faſtened 


"RY owtide 


S 
= woos 


1 


New 


1 


| New | 


* Ren > 
_ = . | 
{59.8 8 
RF. + 


* 
* 
1 6 
„ 
* 


i New panctiling, bedded: and pointed: | 
outſide, with lime and hair, 5 
4 „„ i to 32 


bs outſide wy —_— 
"= 
_ 


| | the pan-tiling on the out- 


3 Bricklayer, per hour «+ — | 
abourer, ditto ny . 


THE nE vxren-ntion. | 
B ricklayers Prices. 


ew banetiling laid dry, 1 
| hips and ridges, in mortar — 


_ 22 


1 
Dirro bedded pod pointed inſide Pts | 
1 itto bedded and poied inſide 450 


1 Vitro —  — Ct 
3 Glazed pan-tiling laid dry, including, | 


4 
3 


. B. I any new tiles are uſed in the 


3 l ortides of old pan-tiling, they muſt be 
3 numbered and charged. 


L | BRICKLAYER' s DAY PRICES. 


5 Labourer, ditto 25 _ 


ale from Lord Mayor's day to 
Lady-day, per day ho 


| abourer, ditto — 3 


3 


ba and ridges in mortar = 


— 


7 fricklayer, per day, from Lady-day to 
Z Lord Mayor's day — — 


omar 


» 7 OUR 4 a 
* — n 4 ; 
8 +» 

. ky wr 


22 Bricklayers Prices, 


Lime, 'when charged per hundred 
Sand per load | — — 
A bag or baſket of clear bs ones 
Ditto of ſand = HB och 20008 
Mortar per load 145, peer hod 
Lime and hair, 1 nee: 1} 
Or pargetting per hod | 


Pointing mortar, either blue or white, 
per load 11. 38s. — Per bod 
Tarras per load, 41. 48. per hod 38. or 


Windſor loam, per buſbe! . 
Beſt marle ſtocks, per bundred —_ 
Second beſtt 5 
Common marl _ VV 
Picked grey ſtocks 1 
Grey ſtocks 9 2k; 
Place bricks Ra ws 
Paving bricks A . 
Red ſtocks e . 
Windfor bricks, or fire bricks —.— 
Rubbers, red or grey . 
f Dutch clinkers —.— AS 
Plain tiles — 18 
Pan tiles 


* «vr 


\ 2 4 
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Pan tiles, under one hundred, each 
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THE BUILD ER's PRICE-BOOK. ug 
Bricklayers Prices. d £- 3. &. 
Ridge- tiles, each A TEK, Tal | | 12 
Glazed pan- tiles „ 3 1 22 
1 + en-inch tiles — 424-2. 
| 2 Foot tiles | * 2 42 
KI oven foot tiles — — 1 
Common white galley- tiles — 71 2 
| 3:8] F lue and white ditto, common patterns | 


Wl nails from the 2 penny to the 20 1 
| penny to be charged by their name; | | = 
Fe ſcore to the hundred ; as 2 nails 3 ? 7 
2d. per hundred. | A 


| 


Fir laths, per bundle — | 3 


uddle heart of oak laths, « or double | 1 = | 
fir, ditto 7 | — 1 | 


Þouble heart of oak laths, 48. or | | , 
3 Fen- feet pan-tile laths, per bundle 21 
Twelve feet pan- tile ditto — ö 6 


— — 


Is 1 
«0 , 
; W 4 


CIT 


Bk. OS 
"= 


8 
. 


a 


Fair, per buſhel OO | 
1 ile pins, per ditto . — — 
Wip-hooks, ach — 1 
a Hip-nails, each „ —— 2 9 
1 8 ugar-pots, each — . 
1 arge ſize chimney-moulds, each —( 
Second ſize — — | | 
Small ſize — — | | 


—ↄ 


oO +> = 429 2-4 
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„ _ SBricklayers Prices... | 
Bedding and jointing. in ſaſh frames, 
per frame  — s. 6d. to 
Tue heads, per baſket — 
A new white baſket - — | 

Common ditto — — 
Clay per load 5 5 
Rubbiſh carted away, per load and a 

. e ee 


Soil emptying and carrying away, per ton ry 
N. B. A ton of ſoil contains 18 cubic | 
feet; and therefore, if the number of 


cubic feet in any bog-hole is divided by 

18, tbe quotient will be the number 

of tons; but if there is ever jo 8 
6 remainder, and that is taken away, it 

is always allowed as a ton- 
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1 
1 
* 
Fu 


1105 


* 


* 


3 0 LD ſound and good 
Ne Rough ny 
4 Ditto, and labour 
Ditto, labour, and framed 
New Wrought 
q Ditto, and framed 
| framed, 


o A K. 


At per foot cube. 


606868 


38. to 


38. 8d. to 
38. 6d. to 
48. to 


and beaded 
48. 4d. to 


— 


rebated, 


Y Now Rough, clear of fap and Wanes 
meaſured ner — . = 


Ditto, and framed 


Z New Wrought, ditto, and meaſured net 
- an and framed, W 


TY : * 141 0 „ 


oak! in ſtreet poſts, wrought, headed, 
and ſet 


C 


38. 4d. to 


=. 


[CARPENTERS WORK. 


10 
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Carpenters Prices. 
0 A K PLANEX. 


At per foot ſuperficial. 


1 inch rough 3 
Ditto, labour and BY 
Ditto, and edges ſhot 
14 inch rough . 
Ditto, labour and nails 
Ditto, and edges ſhot 
Ditto, and framed 

2 inch row + 
Ditto, labour and nails 


——- Ditto and edges ſhot 


—— Ditto, and framed 


2+ inch rough — 


Ditto, labour and nails 
Ditto and edges ſhot 
— — Ditto, and framed 
3 inch rough 3; 
— - 
4 inch rough . 


At per foot cube. 
Old ſound and good — 
Ditto, and labour . 
1 | * 


Le 5. d. 


1 


+140 


os 


WA Wh 


8 


9 


4 | 


Ditto, common framing — 
Ditto in king poſts, or truſſed roofs, | 


Ditto circular wo . 
3 T io, and framed IT 9 
Ditto, framed girders, truſſed with oak” 


Pe" TT 


3 

ORE: 5 

ORE : 
22 755 - 

77 FL #050608 ©4800 

A BY 


4 þ 1 itto framed in newels to ſtairs 
T itto ſunk and pitched to carry water 


% Wh OY Wo Mw, 


| Pitto picked ſtuff prepared for the 
carver — 5 
IR- PLANE. 
At per foot ſuperficial. 


* inch rough, free from ſap —_ 
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Carpenters Prices. | J. . 


ee framed and fixed . -< | 


| New Rough * cm —.— 
vine, and labour a 
"Dino labour and nails _- 


&c. 8 —.— 


ad iron-work complete . 


bias, and Pamec — 5 
3 itto, framed, rebated and beaded 
* itto, framed and moulded | 


15 inch 9 660 N 
2 inch 1 Boos 060809 - oeoce þ# 
* inch #2880 04980 20098 


C 2 


& O Q\ 


0 

Carpenters Prices, 
3 inch e e 
4 inch 


N. B. F either of the four laſt are 9 
under foundations, add for labour 


F upon * add 9 an and 


piles 


9 9 92009 


BAULKS, OR UPH ERS. 


At per piece. 
I: rey-fx fret uphers” | © oe 
Twenty-eight feet ditto ' PAD 


yore 2 


NAKED FLOORING, LABOUR AND NAILS. 
At per fquare ſuperficial. 

Single framed 78. 6d. or 
Ditto with trimmers to party walls 
Ditto treble framed — ---- 
Framed with pulley joiſts —.— 
Bridging only upon naked flooring 
Bridgings and ceiling joiſts only 


Ditto to ceiling floors, with pulley 
joiſts back # uM 


Labour and nails to old ceiling floor 
Ditto to old ground joiſts 

Old joiſts adzed down to a level 
Labour and nails to ceiling of dor- 


mers, cut camber, per foot ſuper, | 


THE BUILDER'S PRICE-BOOK,. 
> So d, 


4 


O 


7 


9 


Q 
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. Carpenters Prices. 1 2 d. 
7 Wrufling girders, including oak and 
) labour to truſſing, per foot cube | | 
Ditto each girder + | [13 
: [Grove 4 by 3, per foot run. —.— 6 
"R000 + 
l At per ſquare ſuperficial. 
Wit baulk roofing, labour and nails 4 6 
i Ditto with all materials BEE 1716 
pole baull roofing, labour and nails | | 5 
Pitto with all materials «--- 11 5 
! Bed roofing rafters, 4 by 3, labour and | 
nails | 808 . 449 
Ditto with all materials — 1 
ommon curb roofing, labour and nails 5] 6 
Ditto with all materials 1 — 
| ommon purloin roofing, with collar 
| beams, labour and nails c. 6] 6. 
ditto with all materials  . ww {| I| 9 
Ditto, framed with principals, n | | 
and nails I. +. 186 
Ditto with all materials Ito 
irt roofing framed, labour and nails | [12 
Ditto with all materials — | 2] 4 
rirt roofing framed and truſſed, labour 
185 mails cow —.— : 15 
Ditto 


22 
Carpenters Prices. | 


Ditto with all materials 


| Girt roofing framed and truſſed, in- 


_ cluding king- poſts, labour and nails 
Ditto with all materials 


Roofing repaired, ſtrengthened, and 


furred, and ſome new added 9 —ͤ 
Ridge roll, per foot run. 
Rafters feet, and eaves board 3 


FURRINGS TO ROOFS AND NAKED 
FLOORS. 


At per ſquare ſuperficial. 

Labour and nails to furring with old 
ſtuff 
New pan: tile lath furring 


Inch and half deal furrings, nailed to 
ſides of rafters 


Furrings to ceiling for the rlaifterce 
Furrings to floors, from 4s. to 


Ditto to joiſts done with double 4 
4 inches at one end 


Ditto with new * TR deal, 5 or 6 
inches deep 


Ditto with 2 inch deal, 6 inches deep, 
ſpiked to ſides of joiſts 


New furrings to underſide of girder 


9 6600 868 


BATTENI 
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8 


bes 


—-= 


2 THE BUILDER'S PRICE-BOOK, 23 


6 Carpenters Prices, A Ce 
= BATTENING TO WALLS. | - 
'1 B At per ſquare ſuperficial. 1 
a It deal battening to walls — 4 6 
J VVT 18. 
2 Ich deal ditto Cpt „ 7 
| Zito with whole deal margins w_—_ | of 
tto with 2 inch deal ditto | Jick 6 
to with quartering 4 by 3 inches \ [x5] 
tto circular, in plain ribs, of whole | | | 
deal, 4 inches wide fo 
renins to walls with old ſtuff, aa bed 
Woot ſuperficial = . „ 
B. The above are excluſive of wall- | 
a coks and holdfaſts. | 
© QUARTER PARTITIONS, | 
51 8 At per ſquare ſuperficial. | 4 
6 mmon partitions, nails and labour 1 
F uſſed partitions, ditto an . 
8 Huſſed fronts to galleries, ditto. + 12 
hlering, ditto 12 8 «| 
T8 
GUTTERING, - | 
on At per foot ages feb, 4 
8 h deal bridged, gutters and fir | | | 
3 planed on underſide, 5d. to 6. 
New 
ö 


Carpenters Prices. 


New „ deal breed, gutters and 
deal bearers «+ 6d. to 


Ditto and oak bearers - --« ah 


4 


Ditto part new, part olg <«-- | 


Ditto taken up and new laid, the 


boards moſt part new end | 


New whole deal gutter and bear ers, 
planed on under ſide 7d. to 


Whole deal open trough gutter, per 
foot ſuperficial 

Ditto wrought and „„ 

Fillet gutter pitched, per foot running 


69669566 3250 


Whole deal arris gutters, pitched . 


4 WATER-TRUNKS. 
At per foot running, 


Whole deal 42 inch water-trunks, 
pitched and fixed complete 


Whole deal 5 inch water-trunks, 
pitched and fixed 


Six inch ditto Ds ” 


Six inch ditto, with impoſt, neck, and 
moe FA EK 


Y 


4 3 n N A ; 7 
— 

_ — nnn "Wh — — IT. Eero 1 * 24-5 , Y p 3 
* ET af > "x 2 * Wot VO NE _2 ** a A* Fr. PER: as SIE 
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Carpenters Prices, 


' DRAIN COVERING. a 
At per foot ſuperficial. 
FRough whole deal drain covering 
Rough two inch ditto "9" 
Rough 2 inch and g ditto © —d 
Groves 3 inch ditto — — 


WEATHER BOARDING. _ 
/rought yellow gen, per foot Japerſe 
cial. | 
Ditto per ſquare Res 
Ditto planed and e per foo 
| ſuper. 2 — 


Batten weather boarding, wrought two 
ſides — 


Ditto per ſquare . 8 
YPlaned ditto, and quartering to cheeks 
Vitto per ſquare —£ ——— woe 
Nen batten weather boarding, rebated 
and beaded, per /quare =o 
Labour and nails to old ditto — 


BOARDING FOR SLATING. 
Al per ſquare ſuperficial. 
Rough 2 inch boarding — 


Ditto edges ſnot | % 00000 f | 


D | 


14.75 


Yin per Square — — 


O . 


Ditto 
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'£ arpenters Prices, | 


Ditto and ſpringed — 850 


Rough inch boarding * 
Ditto edges ſhot = n 
Ditto and ſpringed — hen 


N. B. Covering on roofs for flajes ſhould 
Ki vary _ ſtuff, free from Jap. 


CENTFRI NG, 


C ommon. centering to vaults, per /7uare | 


from 128. to 
Labour to ditto from 48. 6d. to 
Centering to groins from 168. to 
Ditto ſmall quantities per foot ſuper. 
Centering to windows, circular or 
plain 1 
Ditto to brick trimmers 2d. or 
Centering to apertures, ſuch as gauged 


&c. per prove 5 80. of 


5d. or | 


4 


. 


JoINeRs|f 


SLIT DEAL. 
At per fool ſuperficial. 
LIT deal, rough — 
itto and edges ſhot A 5 


Ditto and plowed and tongued 
Plauer one ſide == = 


E 


7 and plugged to walls 
Wi and ledged or battened 


&X Slit deal cover and bearers 2a 


f Planed two ſi des 
Ditto and glued 
Ditto cut circular 


- S| 
| Ditto and ledged 


iro and ledged or battened = 


Pitto and glued LE I 
Ditto rebated, or grooved and beade d, 1 


— 
Ditto and circular cut — | 


Ditto bent to ſoffits — * 


* 1 <a. 
” 
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Forners Prices. 7 £ 4, . 
Ditto and rebated, or grooved and | 
- Theaded © — | | | 4: 
Ditto and ledged or battened — | 4. 
Ditto and rebated and dove-taild [5 
Ditto prepared for carvers TE { 6 
Slit ſtops to doors, beaded, per foot 
run. 00000 Ee 
Slit capping to wainſcot 1 PTE 
THREE QUARTER DEAL, 4 1 
A per foot ſuperficial. my 
Three-quarter deal, rough —— 
Ditto and edges ſhot — —— 
Ditto and ledged or battened —— 
Ditto and plowed and tongued --... 
Ditto cover, board and bearers STOR 
Planed one fide. . — 
Ditto and glued ” = an. 8 
Ditto and rebated, or grooved and 
beaded . IR 
Ditto and ledged — ow 
Ditto and dove-tailed, or clamped 
Ditto as linings, wrought, rebated and | 
. . 
Ditto, covers and bearers — 


Plained both ſides : . $0000 3 f 
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4. Fo inxers Prices, * Le 1. 4. 

Ditto rebated or groov eg NR 
4 Pitto and ledged „ * 
4 Pitto clamped, or dove-tailed — 41 5 
5 Ditto ſcolloped, or cut circular 466 
6 Wilinth torus, per foot running —. 1143 
"= INCH DEAL. 
1 Al per foot Juperficial. | 

nch deal, rough 9 — — 3 

Ditto and edges ſhot . — 32 
27 D itto and bearers ——V — 4 
3 itto ledged or battened — | | | 4+ 
7 Ditto plowed, and tongued, or rebated 8 
F Planed on one idle. — 4 
3: Ditto, part plugged to walls — 45 
ritto, and tongue — — 
4 BDitto rebated and beaded . 5 
Pitto clamped, or dove-tailed — 6 
2 - Di itto and quirk-ſtaff on edge — 64 
"i Ditto and plugged — . | 5 
Planed both ſides —. 0 5 

Ditto and clamped or dove-tailed 6 

= Ditto and rebated, beaded and ledged | | 6 
PVitto and framed I e 
0 Ditto and grooved, beaded and edged IF 


Ditto 
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41 
1 
* , 


Foiners 3 P vices. 


Ditto cut circular —— 
Ditto cut circular and glued up 
Cover and bearers to cornice | 
Trapani 
Ditto raking ſcribed to Rape ̃ 


WHOLE OR INCH AND + DEAL. 
At per foot ſuperficial. 

Whole deal, rough 
Ditto edges ſhot 
Ditto and bearers _— 
Planed on one ſide —— 
Ditto and beaded = 
Ditto and plowed and tongued 
Ditto and clamped, or dove-tailed 
Ditto cut circular, or ſcolloped 


Ditto ſunk, and moulded edges to 
ſhelves — RN 


Ditto rebated, beaded and ledged 
Ditto and bearers 

Planed two fides 

Ditto and ledged 

Ditto and framed and grooved 

Ditto and clamped, or dove-tailed 
Ditto ſeats to pews, rounded edge, 1 
cut ſtanders . ee 


7 


| 


|| 


7 


ny | „ 


Joiners Prices, 
orus plinth — hte 
ſicto raking, icribed to ſteps = 


D itto cut circular 


| 4 Jitto border boards, moulded on edge, 
and pitched oak ſtaves to ditto, per 
0 F bot running yy 4d. to 
Ich AND HALF" DEAL, 
= At per foot ſuperficial. 
Ich and half deal, rough 
itto edges ſhot — + = 
L Ito and bearers —— — 
5 e on one de.. on 


icio and bearers 


. 3 


I 
4 
5 


< 


1 


Hitto framed, rebated and beaded 


itto grooved for ſhelves, and mould- 
Led on edge 9 — — 


Wtto clamped, or dove-tailed, ditto 

Waned bath fides — —— 
f Jitto and rounded on edge and bearer 
; Jirto and MS > cath 


I Pitto two ſides and clamped. — 
Witto and tongued — oo 
Pitto framed, bead, fluſh, and ſquare | 


1 


4d. or | 


itto and beaded ——— „ 
itto and rebated , | 
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Joiner. Prices. 


Planed 7200 6 des and dove-tailed dal 


Ditto and framed, bead and fluſb, both | 


ſides CG 1 80 


Ditto glued up and cut circular PPE 
Ditto prepared for the carver— 


TWO INCH, OR DOUBLE DEAL, 


A per foot „ 
Double deal, rough — * 
Ditto edges ſhot — e 
Ditto and bearers 1 a 
Planed one fide ä 1 
Ditto and framed — Gs 
Ditto and clamped — — 
Ditto keyed and clamped — 
Ditto and cut circular * Fs 
Planed two fides —— —.— 
Ditto and rebated — gd. t to 
Ditto the heading joints plowed and 
tongued — — 
Ditto and clamped — . 
Ditto and framed — . 
Ditto and cut circular . 


Tw-O inch deal groove, three inches 


wide, per __ run. 3 N 
* po 
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Lo Fo 4 


wo and half inch deal, 2 


£ Witto rebated, 5 and beaded 


g 2 
5 * * 4 5 
3 
1 3 Ow. 5 
N 
2 ö 
{> 


rl | 


Joiners Praces, © 


At per foot ſuperficial. 


itto 1 and tongued 


ritto framed, rebated and beaded 
5 tro dove-tailed 
aned on two ſides 
5 Hitto rebated, grooved and beaded 
TL irro plowed and tongued 
Wicto framed, rebated and beaded 
Mrto dove-railed 

Þ itto grooved ſtall board 
Mito mitred plinth and baſes 
[Ditto two ſides cut circular 


1 . _ . 
Mitto in ruſtick 


1 

2 1 

EEE 
8 


„ 
. 
HOLES 

3 NS * 
„ 
n 

+ $248 


THREE INCH DEAL, 


hree inch deal, rough 


Pitto o rebated, grooved and beaded 


At per foot ſuperficial. \ 
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Two INCH AND HALF DEAL. 


aeeds 


bo. " * * 9 SL Hd 9 * 4 
* * * 
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2 Foiners P rices. 1 
Ditto plowed and tongued e, ee 
Planed on one ſide 55 „„ 
Ditto and bearers . . 
Ditto rebated, grooved, and beaded 
Ditto plowed and tongued ——.— 
Ditto framed, rebated and beaded | 
Ditto dove-tailed + 2 
Planed on two fides „ . 
Ditto rebated, grooved, and beaded 
Ditto plowed and tongued 2 
Ditto framed, rebated and beaded 
Ditto dove-tailed 9 RAY 


Wrought both ſides, —_ * famed 
and beaded es 


| 
| FEATHEREDGE DEAL. 
| 
i At per foot Superficial. oy 
| Boarding to hips and valleys — | i" 
; Wrought both ſides and rebated, and +: .. 
5 bearers to ditto Foes — 15 
SASH FRAMES AND sASHES. 
At per foot ſuperficial. 
4 Deal caſed ſaſh frames, fir cills, and 12 
| inch deal ſaſhes, double hung, with | 
A iron weights, pullies and pins, boxed 
N 7 
' . 
/ 


; 

* * * * 
n a "I 4 7 5 5 SORTS. 
„ a 1 2 4 1 _— * 4 — > " ” ny 3 6 "OP A 

D — ůů ů * . —ů ů ů ——— — tb 7 5 
1 E i + . * * 2 * * * * 4 a — * 1 1 40. * *- 2 ry 


THE BUILDER 'S$ BRICE-BOOR. 35 
7 / Foiners Prices. 4. „ 


10% in wainſcot, beads and tongues com- FA 
rol Wo | © plete =wT e | — 
b with oak cills | 
Deal caſed ſaſh frames, oak cills, inch 
= and half wainſcot ſaſhes, double | |] * 
hung with lines and pullies — [1 
Hitto double hung with wainſcor, 
# beads and tongues — | TI 
Pitto the oak cills double funk I 
Ditto with inch and half aſtragal ma- 
* a ſaſhes — — | | 1jto 


ny 


Gam. 


1 | of the weights 3 — 


wainſcot falhes, angle Than all but 
weights | . 0 11 9 


1 ito with braſs pullics | [iS 


X gal and hollow ſaſhes — | 21.4 
Deal caſed frames, oak cills, double I 
rebated, wainſcot pulley pieces and | | | 

ſlips, two-inch ſingle hung wainſcot | 
ſaſhes and braſs pulleys _ cones * 


Ditto, with wainſcot beads and tongues 21 
Ditto double hung mn wm 1 1 al 7 


| 5d itto with two-inch mahogany aſtragal | | 
= laſhes 9 — ee Foe 8 


E 2 5 Deal 


—— 


. — . — 8 el 


1 Ditto double hung 35 Lb 421 2 


Ditto with whole deal pulley pieces | 3 +6 
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35 Foiners Prices. ü . 


Deal caſed ſaſh frames, oak cills, rob] 4 4 
bated, one inch and half wainſcort | 
ſaſhes, inch deal infide and outſide | . 
linings, whole deal pulley pieces, | | | 
beads and parting ſtops, fingle hung | 7 
with lead weights complete . il 6 


Ditto with mahogany aſtragal one inch | 
and half ſaſhes _— . | ito 
Ditto, double hung = 3 | 


Two-inch wainſcot ſaſhes, and od 
frames as before, ſingle hung, com- 
plete, as in the laſt article but two 2 


Ditto with two inch mahogany aſtraga] 
and hollow ſaſnes — a2 


Solid ſaſh frames, with large broad oak 
cills, one inch and half wainſcot 
ſaſhes, to flide ſideways, with box 


wheels to ditro, and beads and ſtops | 1 2 
Ditto with fir cilss . 1 | 
Solid ſaſh frames, and one inch and | | ; 

half wainſcot fixed laſhes we | | 2 

F-| | 


SASH FRAMES, 
At per foot ſuperficial, 


Whole deal caſed ſaſh frames, with LE. 
broad fir cills 5 „ 


THE BUILDER's PRICE-BOOK 37 
Joiner: Prices. Le . d. | 
Ditto with oak cills 94e — 7 1 » 


Deal caſed ſaſh frames, with 3 | 
pulley pieces, beads, &c. oak cills 0 
double ſunk, for one inch and half 
_ ſaſhes to run ſingle 2 Ä el. | Ito 


Ditto for two-inch ſaſhes wo | | hin 
Ditto to run double, with braſs boxes | 


and pullies for one inch and half | 
_ ſaſhes COTS 00000 FE xt 1 
Ditto for two-inch ſaſhes . A 


Deal caſed ſaſh frames, with mahogany 
pulley pieces, oak cills, double re- 
bated, beads and tongues, double 
hong, with braſs boxes, and pullies 


6 for one inch and half ſaſhes 8 1 4 
itto for to- inch ſaſhes . il 6 
ainſcot caſed frames, &c. completed 
as above, to run double for two- inch * 

1 laſhes — 10 


B. Saſh frames with circular beads, 
the circular parts thereof are to be va- 
lued at a double price, the dimenſions 
to be taken from the ſpringing of the « 3 
arch, | 1 1 
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Joiuers Prices. a4 : | : | 
ä | Deal Wain- Maho | 
INCH AND HALF SASHES, Sathes ſcot | ganyM x 
[ een 1 Saſhes.| Saſbe: 
At per foot ſuperficial. * * 


oP 


| 


5. . +I thei 5 d. | "7 7 3 
Ovolo ſaſhes . 527 . 


Ditto ſingle hung —. 6 f 8 Pg 
Ditto double A 7 9 
Aftragal and hollow . 52 8 roll 
Ditto ſingle 3 + 5 r Pu 
Ditto double hung ew 72 =. : 21 ; 


Octagon figure ſaſhes . 7 | 10 | 2er 


Ditto ſingle hung: 8] 114 x 36 
| $ | Ditto double hung . 9 1|r Mn 
Circular fancy ſaſhes --. | 101 2 1 8 


=” Front window ſaſhes, | 
- 1 cant-cornered 9 6 9 1 


1 Flat fey-lights  -—-|- 6| 3 Mn 


Dittohippedand revealed yr £0: 


5 
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* ners Prices. 


aha, | Deal [wain- Maho- 
any TWO INCH SASHES. Sſhes | Icot | gany 
ſhea *| Saſhes.| Saſhes. 
= per foot Juperficial. — — — 
of : s. d. . d. . d. 
polo ſaſnes — i 
Pele .. EE, A 
Puble hung —L 
tragal and hollow %%Üͤ | 
105 gle hung . | 82 114 1 | 20. 
puble hung WCW 
Ktagon figure ſaſhes Sf Ex 
tto ſingle hung . 1M 24} 15.14 


 2\Witto double hung . ---| 111 4| x 8: 
6 |- 


Ircular fancy ſaſhes 1 11 


3 Pop windows, cant-cor- N | 
Inered | $000s 8 : 1 1 1 | 2 0 5 
89 F Yar ſKky-lights Cp 
] Wicto hipped and revealed [| 10|1 3 1. 
Frcular domical * | | LE J 


val domical ky-lights 
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5 9 | Joiners Prices. | * 
E: Inch and balf ſaſhes, made to old 
6 | PA | frames N — a 99000 | 
1 Old faſhes and glaſs from 64. to 
<ral Old faſhes repaired, fitted and fixed, 
14 in doors and partitions ——) 
| Old ſaſhes and frames repaired . 
; Two inch wrought ſcroll fan- laſh over | 
| the door 3 ben” 
Y BOXING AND HANGING STILES, 
0 f At per foot ſuperficial, 77 
U 5 Inch deal boxing ſtiles, Plane two 
3 | ſides — 
= | 
1 Ditto framed, beaded, rebated, and | 
| ſplayed F777 
= Whole deal ditto J | 
28 Inch and half deal ditto Gs 
_ ur Ign ch and half deal hanging ſtiles 


BOXES FOR SAS HEs. 


} 1 s At per foot running. 1 
250 | Double boxes for {aſhes to flide double, | 
5 Ditto for ſaſhes to ſlide ſingle LY 
ö Single ditto for ſaſhes to ſlide double 
Ditto for ſaſhes to ſlide ſingle w_ 


a 


"4 


_ 


0 


Fours Prices. 


DAN 0. 


A per foot ſuperficial. | 
inch dado, level, ſkirted, and capped 
ans ditto to ſtairs, ſeribed to ſteps 
| Inch deal dove- tailed dado 

Ditto keyed 
Mitto raking to ſtairs 
Whole deal dove-tailed dado 
Ditto raking = 


Common circular dads is A valued 
4 double price, and the cylinder which 


$4500 
5 6900 


* 


ought to be valued according to the 
manner in which the workmanfoip 7s 
executed, viz. 


hole deal circular dado, 
a cylinder, backed and "wedged, in- 
cluding a plinth and torus, executed 
in a maſterly manner, true to the 
ſweep 


Ditto deal circular raking dado to 
don the plinth and torus all the 

y ſcribed down with the 
ee the moulding of the 
torus to be two inches above the 


2202 \ £6880 


with guſſets, true to the ſweep 
* 


©0609 


5d. or 


it is glued upon charged extra; but it 


glued upon 


grain 


noſing of the ſteps, and not filled in 


ar 


J. 8. d. 


J 


EY 


8 "oY a. Aa. 
_ 
* 


4 


bo N 


WAIN- 


= 
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Joiners Prices. „ 


WAINSCOTING, 
At per yard ſuperficial. 
Inch deal ſquare framed dwarf wain- . 
ſcot, capped and fkirted — 126 
Ditto raking Ros 1 3 Po 
Ditto framed to the top —.— 213 1 
Whole deal ſquare n 28. 6d. =! 
28. 8d. to 1 — | 3} MM 
If the joints are pitched on the bY 1 | 
fide, add per yard —— — 143 
Dwarf ditto, pannelled, part new, part =_ 
_ e, hes 2 4 
Deal ſquare wainſcoting, including | . 
cornice and ſurbaſe ---— | | o| of 
Dwarf ditto, all new -- | | 3| 
Raking deal ſquare wainſcoting to | 
4 ſtairs, including capping and ſkirt- 1111 
4 13 ing, ſcribed to ſteps ; — 316 
1 Deal wainſcoting, quarter round, and = 
| " raiſed pannels cones =_ 9 
Dwarf ditto —ę — 146 
Bead and fluſh deal wainſcoting - "= 
| Ditto framed oy" _ for hanging TT : 
F canvas — 5 3| ; 
. Deal wainſcoting, quarter round, and | 
C. | flat pannels, 4 inch margins, and 
{1 . inch and half framing, — old | 
s | | pannels cones —— 3412 


0 1 icto! 
1 | 2 1 Ditto 


> > 
a 
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855 Joiners Prices. 8 : 

Ditto ovolo, or quirk OG and bead, Es | 
with pilaſter ana and 6 inch | | 4 
= margins ditto nw» i 46 5 

5 6 Kaking ditto 0 e 50 3 
Ditto with raiſed pannels dittobo $i þ 5 
34 Ditto raking ditto 5 = 51 9 
Ditto and flat pilaſter pannel, with £ 
inch dado bottom —.— — 513 
ocal wainſcoting, ovolo and flat pan- | 
3] = nels, newinch and half deal framing, | 
and old pannels —— 3] 3 
Ditto with 5 inch margins . | 14 
Deal wainſcoting, ſtruck with quarter | 
94 ö round and flat pannels, the framing | | | 
of whole deal, and the pannels of F 
two cut deal 1 cape | 3] 9 
| Ditto the framing of inch and half deal > 


| «| Ditto as above, the pannels part inch 
3 and part two cut deal 1985 44 6 
Ditto raking, including the half rails 
64 ; | and torus baſe and plinth, girt mea- 
6| 1 ſure — 6 
Deal wainſcoting, bead and fluſh, the 
framing of whole deal, and pannels 
of inch deal ne _— 4\ 6 
Inch and half deal wainſcoting, oyolo, | 
| flat and inch deal pannels | | 6]. 


tro 


— 
4 


44 THE BUILDER's PRICE- BOOK. 


Forners Prices. 


New deal fluſh work, part inch pan- 


nels, and inch-and half deal framing 


Whole deal framing, 4 pannels, OG, 


or quarter round 38. to 
Ditto inch pannels, bead and fluſh, 
| 38. 3d. to 


Ditto raking to ſtairs 48. to 


Inch and half framing, inch pannels, 


O G flat dado included 48. to 
Ovolo flat, with ſix inch margins, 


45. 2d. to 0 


Two inch framing, three inch margins, 
ovolo flat inch pannels . 
Two inch wainſcot framed ovolo, or 
quirk O G and bead, and inch flat 
pannels 


Ditto raiſed pannels, the margins not 


leſs than ſix inches „„ 
Ditto ovolo, or quirk OG and bead, 


flat pilaſter pannels, 7 inch margins, 
whole deal pannels, ſquare backed 
and keyed os | 8 


Two inch ditto, ovolo or quirk OG 
and bead, 12 inch raiſed pilaſter 
pannels, with an aſtragal moulding 
on riſing ſquare back and keyed, 
and 7 inch margins 78. to 

Whole deal framed fluſh to chimney 
fronts | a 


©3390 N ©0906 
L 4 5 


PY 


1 PER 


LES N 


A ; 8 9 V 
THE BUILDER'S. PRICE-BOOK. 45 ; 
4. Joiners ia | ; age 1 2 
Whole deal ſquare nnn framed BY = = 1 
. to old pannels —— . 8 | 
Ving ditto to old pannels Fe 


3 0. ſquare wainſcoting, new framed |* 

pod fixed, Jabour, glue and nails | 
15 18. to 
4 d quarter round and raiſed pannels, 

Witto, repaired and fixed, 1s. 3d to 

"7 

i bour and nails to old Os. 
efixed 
f tto to old wainſcotihg and linings, 
altered, refitted and fixed . 
ew quarter round flat pannels to piers 


N deal raiſed pannels to old wain- 
Wcoting avon — 


PARTITIONS. 


At per foot ſuperficial. 

n and half inch deal partitions, 
planed both ſides, plowed and |. 
1 tongued J 
hole deal mixed with lit deal ++ 


Whole deal de ee framed ſquare 
both ſides, and 4 inch pannelss | * 


7 Pugh inch and half deal, ledged par- 
1 edges ſhot —_ 5 8 
V and half board and brace + | 


6 | 


ole 


* » 7 . 
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Two inch partitions, framed ſquare, 


Foiners Prices. 


Inch and half deal partitions, framed ; 


fluſh, and {ſquare meaſured 


Dwarf ditto, framed, ſquare on wh 
ſides 5 . 


Inch and half deal partitions, the lower 
part ſquare work, upper part latticed 


Inch and half deal partitions, wrought 


both ſides, and grooved, moulded 
//) e. 


Ditto and framed ſquare, with + inch 
pannels | —  - 


with inch pannels fey nes 
Ditto ovolo one ſide, and flat pannels 
Ditto ovolo both ſides, and flat pannels 
Ditto ovolo and raiſed pannel one fide 
Ditto and raiſed pannel both ſides — 


Two inch deal partitions, bead, fluſh, 
and ſquare both ſides — 


Two inch and half dittod —. 
Rough two inch and half deal partitions 


New three inch deal partitions, framed, 
fluſh on one ide, and ſquare on the 
other OED" bs 


Old partitions refitted and fixed « 


CLOSETS AND CHIMNEY FRON TS, 
At per foot ſuperficial. 
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Inch deal framed fluſh to chimney fronts | 


| 1 


10 


10 


— 
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Foiners Prices, 
New whole deal, framed fluſh to chim- | 
ney fronts — — 


Inch deal framed cloſet fronts, and 
door into dittdo . 8 


Dieto and framed fluſh with pannels 
Vhole deal ditto — 1 


Inch and half deal front to cloſet, and 
whole deal two pannel ſquare doors 
in ditto — — 


Ditto framed, fluſh and ſquare . 
Ditto ovolo, flat and ſquare back ---. 


Whole deal ovolo, and flat fronts of 
cloſets. with a two pannel jib door 
in ditto, dado let in, and cutting 
moulding, &c. — — 


FRAMED GROUNDS. | 
At per foot ſuperficial. 


Slit grounds, planed two fades, and 
beaded 


Inch framed grounds, planed both 
ſides, and rebated , 


Ditto dove-tailed 1 —_ 
Whole deal framed grounds, pany 
on both ſides — 


Whole deal framed grounds, planed | 


— 1 


on both ſides, and rebated linings | 


4 


Z on both ſides on 5 POO 
Ditto planed on both ſides, and re- 
-bated linings _ - -; _ 
Ditto and dove-tailed 8 


p pede”. tte 5 FRI _ 34 N 
RP. ; 
Wy * N . . - 5 tn 2 2 
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Joiners Prices. : | 


Whole deal framed grounds, planed 
on both ſides, and dove-tailed 


Inch and half framed grounds, planed 


Old- whole deal grounds refixed, with 


new bearers 5 —— 


NARROW GROUNDS. 
At per foot running. 


New flit deal grounds to ſurbaſe, and 
waole deal capping, moulded on 


the edge — ah 
Inch deal narrow grounds for mould- 
E ings — 2 3 85 


SOUNDING BOARDING. 


At per ſquare Superficial. 
Slit deal with fillets included — 
Three quarter deal ditto | Chen 
Inch deal ditto —— 8 
Herring- boning to floors — 


N. B Saw-duft, if any uſed, to be 
charged, excluſive of the above. 


P S.' & 
| | 


10 


ROUGH 


"RICE 


IL 2104 


Joiners Prices. 
OUGH BOARDING, UNDER LEAD on ö 


SLATES. ; 1 

A. per ſquare ſuperficial. | | 

lit deal boarding — 
Ehree- quarter deal 0 
nch deal „ 1 
nch and quarter deal — 


Inch and half deal — 
 BOARDED FLOORING, 

At per ſquare Juperficiat. 
5 yrugbe lit deal boarding to old floors 
folding | ny 
Ditto laid ſtraight joint + 
Rough three-quarter deal boarling 
rought difto — — 
Rough inch deal white edges jointed — 
rought ditto — 2835s. to 
Ditto yellow „ we; a os 
Rough inch and quarter deal, yellow 
Ditto plowed and rongued  — | 
Wrought ditto white — — 
Ditto yellow TNT — 
Ditto rebated or Aer and tangued 


Ditto laid in ſtraight joints — 
G | 


50 THE 'BUILDER'S PRICE-BOOR. 


Foiners Prices. 


Ditto and nailed on one edge, and the 
heading Joints plowed and tongued 


Ph „ 

Ditto ſecond beſt boards dowelled 

| | 65s. to 

Ditto with ſecond belt battens 70s. to 
Ditto with clean boards 5 
Ditto with clean battennn 6l. to 


Wrought ditto boarding, laid folding 


on oak joiſts. ++ 458. to 
Rough inch and half deal — 
Ditto edges ſhot and jacked over — 
Ditto plowed and tongued or rebated 
Wrought ditto — = 


Ditto rebated, or plowed and tongued 
Rough two inch deal ae 
r 2 


Ditto plowed and tongued or rebated 


Wrought ditto and folded — 


Ditto plowed, tongued or rebated 
Ditto dowelled Barn floors 


Two inch oak ditto |} am 
Inch and quarter clapboard wainſcot, 


the heading joints plowed and 
tongued, dowelled and well laid 


Inch and half ditto — — 


F 


Fenn, | 


to . 


an þ> > 
— 
O 


Nen 


Une 


— 


ERA 


Inch and quarter right wainſcot ditto 


cl 


Ditto dowelled flooring relaid 218. to 


Foiners Prices, 


61. to 
Inch and half ditto 71. 75. to 


| OLD FLOORING. 
At per ſquare ſuperficial. 
Old boards taken up and the nails 
cleared out —.— — 


Labour and nails to relaying rough 
under two inches thick 7s. 6d. to 


Labour and nails to laying ſtraight 
joint floors of old boards liſted and 
ſhot and the edges trimmed 8s. to 


Ditto and planed over — 1 


Ditto being in ſundry pieces, the head- 
ing joints cut with a chiſel — +: 


Straight joint floors, the boards liſted, | 
relaid and nailed on one edge, the 
heading joints plowed and tongued 

8 | 108. to 

Ditto and planed over . 

Clean deal flooring planed over — 


Ditto relaid and planed, and made 
good with new clean deal 


Labour and nails to old ſounding 


boarding taken up and relaid, new 
fillets 
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A TA B L E, to ſhew how many 10 or 12 feet 
deals will finiſh a OT” of flooring at ſix dif- - 
ferent gauges. 


1 . *» bs 5 == | 3 
Inch 10 Feet 206% | W 
| IG | Feet & Inch | 
auge. Boards. | 3 f 
| ; wanring 
| 8 2 "oy 
- ES 
£2 Feet. Inches. 
= * | = ka 0 © | 
| 6 20 . 
| 7 7 | „ 
8 VV 
3 1 | 
IO J | 
— — a n 


3 C 12 Feet P 4 
* ö | 
Gauge. Boards. Feet & Inch 


2 


| wanting. 


Feet. Inches. 


0 1 

1 

a © 

3 © It 
I O ; 
0: 


BOARDING 


* 


feet 
dif- 


Joiners Frau.. 


D S.. 


SMALL QUANTITIES. 


At per foot ſuperficial. 


lead, the boarding full of holes * 
hole deal floor and Joiſts — — 


LININGS. 


At per foot 2 


deal beaded linings © — 
deal linings, wrought and grooved 

Inch deal linings, framed fluſh — 
Inch deal beaded linings 


— 


* 


Ditto framed fluſh 
[ wo inch rebated linings . 


5 ——— 
* 


Inch and half right wainſcot, rebated 


S K IRTIN G. 5 
At per foot ſuperſiciai. 


— — 


THE Br DR $ PRICE-BOOK: 


OARDING AND JOISTS TO FLOORS, IN 


nch boarding and joiſts for lead «--- 
Whole deal boarding and. joiſts for 


deal linings and battens behind ditto 


hole deal linings, rebated and beaded | 
Ditto and framed fluſh — — 
Back linings to ſhutters, framed ſquare 


Labour and nails to old linings — 


— ad. 


door linings — — | 


lit deal Kirring: — EY | 


+46. ih. n 3 3 


— 


_ 


Ne 


[2 


£ . 


— 
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| Joiners Prices. 


Ditto raking ditto, ſcribing to pops 


2 deal ſkirting — e 
Nalin ditto, ſcribed to ſteps on 
Inch deal level ſkirting „ „„ 
Inch deal beaded level ſKkirting 
Inch deal raking ditto —— 
Raking ditto, inch deal level ſkirting 
Whole deal level ſkirting 5 

Wbole deal raking ditto, planed two 
ſides, framed and rebated __ 


Labour and nails to ſkirting, Ned 
out of old flooring boards, fixed and 
ſcribed to ſteps P oy 


Inch oak-ſkirting, planed 5 


N. B. F plugged to walls, add 2d. per 
Foot ſuperficial, and if raking and ſcrib- | 
ed down to ſteps, add 1d. per foot more 
than for common raking ſkirting. 


- 


TORUS SKIRTING. 


At per foot Juperficial. £1 

2 inch level, plinth and torus rebated 
Raking ditto 
Ditto to ſtairs, ſcribed down with the 
grain horizontal, and the torus | 


moulding to be two or two and half | 
inches above the noſing of the ſtep | 


5 * D * F of | * is * 
be L * , — , » add. > F 
* Al» Eo oo, y * 1 -f 4 R "IM 
— # } ft 8 4 "_— 1 = 
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Joiners Prices, * 8 * £4 36-6: 

: ch deal, level torus _— 
Witco raking « — . 74 
Jo ſtairs as above — 33 9 


B. I whole deal plinth and torus, 
for level add 2d; for raking 1d. more | | | 
per foot ſuperficial; circular ſeirting, | | 
cradled, or bended to ribs, is paid | | |. 
double price —9— — | 

Doo . I | 

At per foot ſuperficial. | 

lit deal rough, grooved and ledged | 3 

Slit deal doors, planed, ledged, and 5 
beaded er 

THREE QUARTER DOORS. | | 

At per foot ſuperficial. 
inch deal rough, grooved and edged 


Ditto planed, 2 rebated and 
beaded „ lg ga oo. 


INCH pooks. # #® 


At per foot ſuperficial. 
Rough ledged inch doors — 
Mich deal ledged doors 
itto rebated and beaded _ _ 


WHOLE DEAL DOORS, 


| At per foot ſuperficial. 
Rough whole deal ledged doors — 


Ind 1 


30 run BVJEDER'S PRICE-BOOK. 
88 Joi ners Prices = 1 4 
Bick pied, rebated, ledged an q | 3 
beaded = Wk . 
Ditto plowed, tongued, edge and 4 
23 LO TERED | 


Whole deal ledged doors, the — | 
part for wire-work B 


Whole deal two pannel ſquare doors, } 
6d. or | 


Ditto bead, Auſh and Some 34. to 
Ditto bead, fluſh both ſides, 9d. to | 
Whole deal ledged cbach- houſe dora 


braced | ho | 
Two pannel jib "ES fluſh and Gale | 
Four pannel ſquare doors BER 
Six pannel ditto — TY 
Ditto ovolo OG, 4 four pannel fluſh | 

and ſquare back — — 
Six pannel ditto — 
Ditto four pannel, raiſed one Ke; and 

ſquare back _, --» „ 
Six pannel ditto © cos 2 


INCH AND HAL DOORS. "4 


At per foot ſuperficial, | 17” 
Inch and - deal ledged doors, plowed, | 
tongued and beaded — 
Two pannel ſquare doors. 5 7 


| 41 
Fou 
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57 
Joiners Prices. 4. th 
our pannel ditto dy rw LED 
Six pannel ditto © _ . 8 
Ditto quarter round, flat ery fs BE 
on the back wm cvs 9 
Ditto jib dogr; bead and Auſh on n both | 8 
ſides 06506 ma 33 10 
Ditto jib, fluſh and ſquare, the lower | 
part dado, dove-tailed in, and cutting 
mouldings included —— ny | 
Two pannel doors, ovolo flar, bead 
| ang fluſh J)FßFf”5ꝛse * - aal g 
Ditto bead and fluſh both files wo 10 
Inch and half two pannel ſquare doors, | 
with ſemicircular heads —. 9 
Two pannel doors, quarter round, and . | 
flat and ſquare on the back Hom 1 
Three pannel doors, bead, fluſh, and 
ſquare 5 codes e | 8 
Ditto ovolo, flat and ſquare + 2 
Ditto bead, fluſh, and ſquare 9d. to 10 
| Ditto bead and fluſh both ſides, Iod. to 
Ditto bead and fluſh door, with cir- 
cular head — no | 
Six pannel blank door. bead and ful 9 
Six pannel door, bead, fluſn and * 9 
Ditto ee on both ſides — 8 


58 THE BUILDER'S PRICE-BOOK. 


: Foiners Prices, a | . 4. d. 


annel door, ovolo flat, bead and | 
fluſh back | vos OT. Ohta . 


Ditto quarter round, one fide Te 
on the back >> os Fo | 


Ditto the lower part bead and fluſh; | 
the upper part ovolo raiſed, and | 
ſquare on the back w_ 


Saſh door, lower part framed ſquare 
Bead and fluſh ſaſh door and ſhutter 


Folding doors, bead, fluſh, and fquare 


* . 


TWO INCH DOORS. 


At per foot ſuperficial. by 15 


Two inch deal four pannel ſquare 
doors —— from 9d. to 


Two inch deal four pannel doors, 
ſtruck with ovolo or quarter * 
and ſquare back — 


Ditto ſtruck both ſides with ditto . 
Four pannel door, beaded and fluſh, 


and ſquare on | Tod. to | 
Ditto bead and fluſ on both ſides 4 
Ditto in circular heads awed 


Four pannel folding doors, framed, 
bead and fluſh, and (quare, with cir- 


cular heads at 8 
Six pannel doors, bead and fluſh, = 
ſquare 5 EA 


— 
N —— — 3 4 
F - I: To 


Ditto 


d, 
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Joi ners Prices 


Ditto ovolo, flat both ſides, 13d. to 
Ditto bead and fluſh both ſides, 14d. to 
Ditto with broad margins _— 


Six pannel doors, e flat, and bead 
SLRS 77 oe © 


Ditto ovolo Aat, two rides with double 
margins 3 „ 


Six pannel door, quarter Foun; ſquare 
on back 


Ditto ſtruck both ſides with an ovolo 
Ditto with double margins ny 
Six pannel jib door, ovolo and flat 

Saſh door, the lower part bead and 


2 66% 


fluſh, and ſquare back —— 
Ditto the lower part ovolo and flat, 
and bead and fluſh back — 


Two pannel door, the bottom part 
bead, fluſh and ſquare, the top part 
filled! in with ſaſhes and ſhutters 


Ledged door, the ledges eee 
into the door * 1 


TWO INCH AND QUARTER DOORS, 
At per foot ſuperficial. 
Two inch and = deal door, bead fluſh 


and ſquare, with ſaſhes and ſhutters 
to the upper part ns =. 


3 ; n n *; : : 
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fo 6. d. 


Joiners P rices. 


Six pannel deal aa ovolo and flat 
both ſides . TE 


TWO INCH AND HALF DOORS. 


At per foot Superficial. 


Two inch and <= ſix pannel door, vole, 


flat, and bead- and fluſh on the back 
Ditto bead and fluſh on both ſides ++: 
Ditto folding eee i 
Six pannel door, ovolo flat on both 

M 15 . 
Ditto with broad munnions and bead 
Blank ditto 5 — 
Six pannel doors, * pannels on 


one ſide, and ovolo and flat on the 
other ITN —_— 


Ditto ovolo, and raifed pannels on both 
ſides Gs 3 


Six pannel doors, End, bead and 
fluſh in front, and vole raiſed on 
the back, with an ovolo on the 
raiſings | — ——— 


Six pannel doors, bead and fluſh at 
bottom; upper part the pannels 
ovolo, raiſed, and bead on the raiſ- 


ings, and ſquare on the back — 


Six pannel door, ovolo flat one ſide, 
coctagon pannel the other —— 


GS ww 


4 __ — 
„ 


%%; ᷑ ũmm Ü b 5 


— —— 


ay 


5 


Six 
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. Foiners Prices. 


ix pannel door, ovolo, and raiſed with 
4 bead and hollow on the front, and 
| ovolo flat on the back — 


both ſides | 
deal folding doors, with ſaſhes and 


ſhutters —— —.— 
5 ah doors, fluſh and bead, two ſides 
8 with ſhutters to ditto 00008 
RIGHT WAINSCOT DOORS. 
3 At per foot ſuperficial. 


nch and + right wainſcot ledged doors 


bottom ovolo and flat, and bead 


Huh 125 18d. to 


Pitto folding hatch doors, ovolo flar, 
bead, fluſh back 


middle, raiſed pannels both ſides, 
with aſtragal mouldings on ditto, 


Two inch and half ditto . —_ 
Two inch and half ditto, one fide raiſed 
4 and ſquare back — — 
wo inch and half ditto, ovolo and flat 
8 | pannels 5 cen | 3 


1X | 7 


our pannel door, bead and Auſh on 


wo 1 wainſcot faſh doors, the 


wo inch ovolo, or quirk OG, and 
bead with double margin in the 


the raiſings croſs banded —.— 


| 


i 


10 


1j10. 


Two 
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Forners Prices. 


Two inch and half wainſcot ſaſh door, 
the bottom A veg and fluſh _— 
ſides é 


Two inch and 1 3 fluſh wain- 
{cot hatch doors | es IC. 


Two inch and half wainſcot ſaſh "Tae 
framed, raiſed pannel, ovolo on the 
raiſing, bead and fluſh on the back, 
and ſaſhes ſtruck with two members 


MAHOGANY DOORS, 


At per foot ſuperficial. 


Two inch and + folid mahogany fold- 
ing doors, with ovolo or quirk OG 
and bead, raiſed pannels both ſides, 
face of pannels veneered one ſide, 

face and riſings veneered on the 
other ſide, with an aſtragal mould- 
ing and bead, put on round all the 


pannelss — I OS. to 
Ditto two inch blank doors one ſide, 
6s. to 

Ditto jambs and ſoffits 6s. 6d. to 


Two inch and 2 ſolid mahogany fold- 
ing, or double margin doors, framed 
quirk OG and bead, both fides 
raiſed pannels, with aſtragal, or 
ovolo mouldings round ditto, rail- 
ings croſs banded, or fluted, face of 


Pan 


rx BUILDER's PRICE-BOOk. 63 
1 Joiners Prices. | {fo 5. & 


pannels, ſtiles, munnions, rails, and _ 
edges of the ſtiles, veneered on both | | | 
ſides alike, with curious veneers, | 

128. 6d. to | 15 


itto two inch blank doors to. ditto, | | 
88. to | 9 


ambs and ſoffits ditts 88. 6d. to | | 9] 6 
itto two inch and Z framed ovolo, or | EY 


5 quirk OG and bead, raiſed pannels | | 

both ſides, veneered on face with an | 
aſtragal moulding round one fide, | 
2nd ſolid raiſings c on the other, gs. to 10 


lank doors, one fide 68. to | 6 


itto two inch and & mahogany door, : | 
flat pannel, veneered on both fides, | | | 
with a ſmall moulding round ditto, 


» Sena i, on =o 


W Q 


88. to gf | 
. g | ; 
wo inch mahogany doors, OG flat | 8 1 
On both ſides | ocevs | 00s 5 . | 
12 . 
OLD DOORS. 
74 Poors cut, refitted, and hung, each "1 
Doors pieced, fitted and hung, per 3 
| foot ſuperficial cates 7 ow 2 


Ditto new framed, fitted and hung 


abour and nails to ledged doors, made 
out of old ſtuff 2 — 2 


Labour an 7 nails to old doors bolec- 
tion, rai fed PID, re-framed and 


| 


refitted =o — 5 


GATES. 


„ 


_ 
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Joiners Prices. | £ 4. A 


_ 14 

A. Per foot ſuperficial. = 

Two inch gates rebated and beaded, | 
ledged and braced with inch and 4 


= pA N . 18 


] 

Two inch and - gates in eighteen pan- ] 
nels, and a wicket in ditto 014 2} ] 

] 


Ditto in nine pannels, wrought with a | | 
moulding, and raiſed pannels . 
each ſide, and a ſmall gate in ditto 21 6 


Three inch deal framed gates in thirty | ; 
pannels, bead and Oy: on both 
ſides <= 5 — 43 

IN DOW 3 1 

At per foot ſuperficial, | | 

Slit deal ledged ſhutters | 

3 deal ditto 9 — _ 

Ditto two heights _ — 

2 deal ditto clamped 5d. or 

Ditto in two heights 52d. or 


1 


Gn UW cn Quan wa 


INCH SHUTTERS. | 
At per foot ſuperficial. CE 

Inch deal ſhutters _-.... Fa d. or | 
Ditto in two heights „ 
Inch deal clamped back flaps one 
height — 22 þ 


4. 4< 


ita 


THE BUILDER's PRICE-BOOK. 


Foiners Prices. 


Ditto two heights wy was] 


Inch deal one pannel ſhutter, bead, 


fluſh and ſquare on the back —_ 


Inch deal frame ditto, two pannels 

Ditto in two heights — 
Inch deal rebated ſnutters 9 
Whole deal clamped ſhutters 7d. to 
Ditto in two heights . 4 


Whole deal rebated ditto NO. 


Two pannel ſquare ſnutterers —. 


Ditto in two heights — — 
Two pannel ſhutters, ovolo and flat, 
fluſh and bead, the rail prepares for 
cutting , 
Ditto in two heights — ++ = 
One pannel ſhutters, bende fuſh, We 
oo Gn 


Three pannel ſhutters, 1 and fluſh 


both ſides % 88 a. 
Ditto in two heighhtes - eee 
Four pannel ditto, bead and but, and 

fluſh both ſides | 8 pena 
Ditto two heights , 


Two pannel quirk OG and bead, with 


a ſmall moulding on ditto, bead and 
fluſh back in one heighgt — 


I 


Lo 
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Forners Prices. | 1. S. d. 


In two heights ditto ++ — 


Ditto framed three pannels ditto, one 
height 3 


Ditto in two heights | 8 


INCH AND HALF SHUTTERS, 


At per foot ſuperficial. 


Inch and 2 two pannel (quare ſhutters, 


with broad RE RR 


Ditto in two heights 85 
Two pannel ſnutters, ovolo flat, * 


fluſh broad rail Prepared for cutting | 


Ditto in two heights — 
Ditto framed in three pannels, one 


height —— | 
Ditto in two heights ER 


Two pannel ſhutters, bead, fluſh, and 


ſquare 


Three pannel ſhutters, ovolo flat and 
fluſn = _ 


Ditto bead and fluſh on nt ſides 


Four pannel ſhutters, ovolo flat and 


fluſh, with broad rail for cutting 
Ditto 1n two heights „„ | 


Ovolo flat and bead fluſh frieze pane! 
ſhutters e 


Ditto in two heights „„ 


| 


yp 


© 
FAM m9 


10 r 
11 


10 
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d, 4 | Joiners Prices, L. 5. d. 
ritto framed quirk OG and bead, | 
| and flat pannel, with aſtragal mould- | 
ing on ditto, bead and but back in 
3. one height 2 acetyl mn ad 11 2 
Ditto in two heights > | | i] 3 
Ditto framed quirk OG and bead for- 
any fancy moulding, raiſed pannel, 
with moulding round ditto, ovolo 
and flat back, one height, 1s. 4d. to | | I] 5 
vitto in two heights 1 6 
s Vitto the raiſings on the pannels with 
flutes and eyes, &c. one height . 6 ; 
I WDitto in two heights „„ 9 $ 
"2 Glued circular ſhutters, bead and fluſh 1 
on the face „ — 1] 6 C 
0 Pitto in two heights — wee il 8 4 
1 | To. | | 
TWO INCH SHUTTERS, | 1 
9 At per foot ſuperficial => | 1 1 f 
Two inch four pannel ſhutters, ovolo I 
i flat and fluſh, hung in two heights 1 6 
Two inch four pannel ſhutters, bead | | 
* and fluſh on both ſidees— | ig 
J OLD SHUTTERS. | | - 
: Alt per foot ſuperficial. E A 
Old infide ſhutters, repaired, ſhot, re- | | | 
i WH bated, and hung — — | 13 


to 1 2 Old 
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\ Foiners Prices. 
Old deal ſhutters, new framed, fitted 


and hung . RA 
Old ſquare „ — freed 
and gel | an 


RIGHT WAINSCOFT SHUTTERS, 


At per yard ſuperficial. 
New inch and + right wainſcot ſquare 
flaps to ſhutters 8 5 5 
Ditto in two heights — — 


Inch and half ovolo wainſcot ſhutters, 
in three pannels flat, and ſquare 
back in one height — — 


Ditto in two heights 5 


Wainſcot ſhutters to anſwer a two 
inch and 4 ſaſh door framed with 
raiſed pannel, ovolo on the raiſing, 
bead and fluſh on the back 58 


JAMBS AND SOFFITS, 
At per foot ſuperficial, 
Slit circular bent ſoffits Les. 
Ditto with canvaſs glued at the back 


Circular veneered ſoffits — 


Plain eircular ſoffits, of inch deal ve- 
neered — — 


Whole deal ditto 3 IT 


* 


Foiners Prices. 


Ditto framed ovolo in four pannels 
Ditto framed ovolo in two pannels 


are to be paid for at treble the price ; 


circular wall, paid for at four times 
the price of common, Cc. 


Whole deal grooved ſoffits — 


Plain whole deal rebated ſoffits — 


2 
Whole deal four pannel ſoffits, OG 
ßIß57 3 
Inch and half deal grooved ſoffits 
5 nch and half ſquare 1 framed, 
8 bead and fluſh . 
Ditto framed ovolo n — 
Circular two pannel ditto — | 
Whole deal rebated jambs — 
4 Ditto ſquare on both ſides —. 
Whole deal door jambs, bead, fuſh, 
and ſquare on the back  <-- 
Ditto wrought on the back 


6 WM Wrought on the back, as in the firſt 


article ES 8 


Ovolo flat pannel jambs and ſoffits, 
and backs to windows and bearers 


Whole deal jambs, double rebated 


and all circular fplayed ſoffits in a 


| 
1 


B. Circular framed ſplayed ſoffits | 
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| Forners P rice. 
One inch 2 three pannel framed ovolo 


and raiſed pannel, double rebated 
jambs and ſoffits — Re 


Ditto with pilaſter pannels ditto. 
Ditto mouldings on riſing 2 
Ditto framed quirk OG and bead, flat 


pannels, and an aſtragal on ditto 


Two inch jambs and ſoffits, quirk OG 
and bead, flat pannels, with an aſtra- 
gal round ditto, double rebated — 


Ditto with raiſed pannels, ovolo on 
raiſings | 8 5 


Ditto with flutes and eyes on raiſings 
Two inch deal framed door jambs +---- 


Two inch deal ovolo jambs and ſof- 
fits, the pannel raiſed with bead and 
hollow 


Inch and 2 wainſcot jambs and ſoffits, 
framed, raiſed pannels ovolo, on the 
raiſing „„ 


BACK AND ELBOWS, 

At per foot ſuperficial, 
Inch ditto framed ſquare . 
Ditto framed fluſh . 


Whole deal framed ſquare e 
Ditto ovolo and flat 1 —_ 


Joiners Prices. 


Ditto ovolo and raiſed pannels 8 
Jitto bead and butt . —— . 
Ditto bead and fluſh Lo 
Jitto inch and half framed ſquare --... 
io overt and flat * 
Jitto and raiſed pannels 5 
ditto mouldings on raiſings — 


STAIR-CASES. 
STEPS, RISERS AND SPACES. 


Alt per foot ſuperficial. 


riage 


itto with moulded noſings e. 
Pitto curtailed at both ends . 
ommon whole deal ſteps and riſers, 
6 7d. to 


lean Chriſtiana whole deal ſteps and 
riſers, with moulded fronts, 18. 4d. to 


itto bottom ſteps curtailed and ve- 
neered over I —— 


hole deal ſteps and riſers, with 
moulded fronts, not quite clean 


4; 


5 cond-beſt whole deal ſteps and riſers, 
4 with mouldings „ 
5 Ito the noſings glued, and none but 
2100 ſmall pin-knots e — 
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ew whole deal ſteps, riſers and car- 


——__ — 


| 


I 


5 
4 
* 
1 
: 


— 


Common 4 


= 


eo RATS” oe 
ann Ee 
* Wc; 0 


Foiners Prices. 


Common whole deal ſteps and riſers, 


and labour to old ſtrings 0077 
Ditto with old bearers — 
Ditto with new ſtrings and bearers 9 
Ditto part new and part old 4 
Inch and 3 clean fteps, riſers, carriage, 

and moulded fronts 18. 6d. to 
Second- beſt ditto  — Ya 
Inch and half deal ſteps, riſers * 

carriage ok ]-ñ a 
Old ditto new worked and ſet — 


New rough inch and half deal ſteps, 
riſers and carriage complete . 


New double deal ſteps, riſers and bear- 


ing brackets to ditto, and labour to 


old ſtrings — os 
Clean deal dowelled 2 ſpace and joiſts 


'Second-beſt ditto Saas „ 


Inch and ; right wainſcot ſteps, riſers 
and carriage with moulding noſings 


Inch and + right wainſcot ſteps and 
riſers, with moulded fronts, includ- 
ing carriage ſtrings, &c, 5 


STRING BOARDS. 
At per foot ſuperficial. 
Whole deal ſtring boards, planed two 
ſides, and framed into newels — 
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Foiners Prices. 


inch and half ditto et Rn 
Ditto fingle ſunk and beaded — + 
Ditto double ſunk ditto 84. to 
Inch and + deal architrave firing board 
N. B. If inch and half, add 1d. per 


foot Juperficial, and if circular, dou- 
ble price. 


It is a cuſtom with ſome to value the 


band rails, baluſters and ſtring boards 
all together, ſome by the foot running, 
and others by the foot ſuperfitial; We 
diſapprove of this, as the true and real 
value cannot be fe clearly aſcertained, 
as by taking each particular part by it- 
elf, as will appear of the following 


articles, VIZ. | 
Three inch deal moulded column and 


turned baluſters, and plain ſtring 


board, per foot running — 


Deal moulded rails and turned newels 


and baluſters, including double ar- 
chitrave ſtring boards wy 


Four iach deal moulded rail, four inch 
newels, ſingle architrave ſtring board 
new framed, worked and ſet — 


New common 34 rails, and two inch 
baluſters 


K 


Fi 


TUE. BUILDER” 's PRICE=BOOK, 


1# 


PFoiners Prices. = Le 5% 1 

Four + rails and two + baluſters — 4 Dit 
Ditto circular — | 8 Dit 

N. B. About one-third of the above | | 
prices will give ar the price of 2 "9 
Juperficial. | 1 Dit 
| | $4 Dit 
H AND-RAIL TO STAIRS, = | | Ma 
At per foot running, | 
Deal ſtraight moulded hand-rail — | | gs it 
Circular ditto — — 114 Dit 
Ramped and kneed == — { |:ot 9 A0 
© ; ; | 7 
Twiſt ditto | —— — 3 6 i 
MAHOGANY HAND-RAILS TO STAIRS. N | it 
At per foot running. | | Dn 
F our inch ſtraight moulded mahogany | | *% 
; rail — 28. 10d. to | 4 A 
Four inch mahogany rail, ramped and | | | ; 
kneed . 55. to | 6b ©; | 
Ditto twiſted 1 118. 6d. to | 12 : 
Three inch mahogany hand-rail — | [| ol 6 r 
Ditto ramped and kneed — 45 Dit 
Ditto twiſted „F — 100 Rig 
; b 
RAILS, BALUSTERS AND BRACKETS, | | b 
At per foot running. = Bo Tw 
. Three inch and à mahogany moulded | ; 

1 hand- rail — — 14 


7 


r 
1 


* 


—— — 080 


Ditto and twiſted 


Ditto the top of the rail croſs banded 
bitto to an irregular or twiſt plan 


A circular or oval mahogany hand- 


/ 
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Foiners Prices, | 

Ditto ramped and kneed + is 
Ditto and twiſted — «ww 3 
Mahogany hand-rail, 13 inches alli 
Ditto ramped and kneed — 
Ditto and twiſted 9. 1 
Mahogany moulded Th” rail, nine 

inches + girt 65. . 
Ditto ramped and kneed 5 


A circular or oval mahogany hand- 
rail, Ped up in the ſolid to a 
regular circle, or oval plan —. 


Ditto the top of the rail croſs banded + 


rail, glued up in thickneſs in a re- 
gular circular or oval plan; veneers 
well matched, or the top of the 
rails croſs banded, with fine Jamaica 
mahogany — — 


Ditto to an irregular or twiſt plan — 
Right wainfcot rail and baluſter, 
turned column and plain ſtring 


board, with an OG laid on ditto 


Two inch deal baluſters, properly 
turned, per dozen _ 


| 


Le 


K* ts ted 


2 


[16] 
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75 
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Foiners Prices. | ' >, <4 
Two inch and half ditto +4 + 8Þþ 
Two inch and half mahogany turned | 
25 DRC, A ee 2 
2:4; Two inch deal ſteps, dove-tailed for 7 
38 the baluſteers— W 
0 Baluſters altered and fixed up — : 
Inch Chineſe railing to ſair-caſe, pe 
N foot ſuperficial — 1 6 
1 Inch and half ditto - A 
\ 18 Two inch ditto — — 8 
j 1 4 Two inch and half ditta 2 9 
I | MAHOGANY BALUSTERS, \, 
' F 3 Inch and half rurned and dove-tailed, | 
ii 0 each : 26 ny 
4 Two inch ditto = wm] 1 
14 ers. L : 
1 At per foot running. 
. Three inch ſquare newels, caped, and 
turned pendent at bottom — 4 
Ditto turned — — 6 
Three inch and half ſquare ditto — | 4 
Turned ditto —.— — 7 
Four inch ſquare ditto | — 5 
Turned ditto — — 8 
Turned pendent, each, fromqd.to| | | 8 


Turned 
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Foiners Prices, - 


Turned caps, ditto from zd. to 


at bottom — 2. 
our inch and half Doric columns 


Ditto turned columns to ſtairs — 


BRACKETS TO STAIRS, 
At per piece. 
Plain brackets to ſtairs e 


Cut mitred brackets, and noſings to 

ſtairs 10 3 
Ditto bell brackets < 
Ditto ſcroll brackets e 


Carved brackets, valued according to 
the enrichments upon them, 
i from 28. to 


Plain cut brackets e noſings to ſteps 
18. to 


Two inch or 24 inch deal framed cut 


brackets moulded _ ne 


COLUMNS AND PILASTERS. 


At per foot ſuperficial. 
Wainſcot baſe column and cap, well 
executed —\ —. — 


Wainſcot column ſhafts alone 


urned newels, with turned pendents 


Le 5. tr 


77. 


i 
' 
5 
: 
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N q i | Foiners Prices. | * 
14 | Wainſcot. baſes and caps glued in leg: ths 
18 thickneſs — — | 4 
4 ; Whole deal diminiſhed ſhaft to pi- 
+88 laſters _ gd. to I 
2300 Ditto to columns — | | 1 
| 2 Inch and half deal fluted pilaſters ---- | 1 
1 Two inch and half ditto — «+ 2] 
1 Two inch and half fluted column . 2 
. ? Whole deal plinths mitred — 
; 4 Inch and half ditto 1 | 
is; p Triglyphs ditto — 5 I 
11 Mutules capped with OG, with 6 
15 Ke. each mw — 4. 
"1 Raking ditto Vf. 
4 [ | Common modillions — 6 
| : i Ditto capped 3 2 gf | 
1 { BRACKETING AND CRADLEING, bi C 
1 ö At per foot ſuper ſicial. | 
'H Whole deal cradleing to entablature | = 5 
over columns — | 3 
Cove bracketing with two thickneſſes 
of inch and = elm to each rib | 3: 
/ Bracketing to cornices : 3 4 
| Circular ditto . — 6 5 
Bracketing to modillions, or block | 
COrnices | | —_— TY - 0 


Circular 
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A .  » Semaers Prices. 
Circular ditto Ex _ 

' EBracketing to coves — 128 
Ditto to groins 85 28 5 


CORNICE Ss. 


At per foot running. 
Run of ſingle cornice WY, 
inch faſcia and cornice = 5 
Ditto plugged to walls — — 
Inch faſcia and ſingle cornices 
Ditto plugged to walls 


Ditto and faſcia - —— — 
Double cornice | a . 
Ditto and faſcia „ 
Old double cornice, refixed . 


N. B. The above prices will pay for all 
cornices, or large mouldings wrought 


3 with common planes. 
4; MOULDINGS. 
4 . At per foot ſuperficial. 
5 Straight level, mouldings, ſtuck by 
hand, of good yellow deal — 
5 Ditto raking for pediments — 
ala ” 


Inch and half deal Pherical bracketing 


Labour and nails to old ſingle cornice 


* 


G WO Nt — MGK s 


Ditto 
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Joiners Prices. 


Ditto if there are many breaks or 
angles, as in frontiſpieces, chimney 


pieces, &c. 5% ́ðƷU?Cy 
Ditto circular 5 28. to 
Straight mouldings to caps and baſes 
of Tolumans — RAR + RD 
Circular ditto 5 
Wainſcot ſtraight level mouldings, 
ſtuck by hand _ 2 od. to 
Circular ditto —.— | OY 
Mahogany ſtraight level ditto —— 
Circular ditto coves Cray 
Plain or fillet deal dentil cornice — 
Fret ditto 8. 
Ditto diamond cut 5 . 
Modillion deal cornices, including 
modillions ——— | ; 
Ditto enriched ditto 5 
Tuſcan block cornice 8 


The Doric entablature, with mutules, 
triglyphs, bells, frieze, &c. 28. 6d. to 


N. B. It is uſual ſometimes to value them 


ſingly, VIZ. 
Cornice, per foot ſuperficial —.— 
Mutules, or block, per piece ares 


J. 8 © 


b] 
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Joiners Prices, ; 

But if with bells, &c. per piece — 
The friezes as ornamented vith tri- 
 gyphs, __ Ke, per foot ſuperficial 
from 1s. 6d to 


MODILLIONS AND BLOCKS. 


At per piece. 7 5 
lonic modillions capped r. 
Ditto raking _—_ — 
Small ditto to chimney-pieces capped 
Ditto raking — — 
Tuſcan blocks 1 . 
Ditto raking W 


MOULDED ARCHITRAVES,SURBASES,GCC. 
At per foot running. 
New moulded common ſurbaſe | + 


Four inch ſingle architrave m—_ 
Four inch and half ditto 3 
Five inch ditto — —.— } 


Old ſingle architraves new mitred and 
fee 80 Ry 


Old bolection malic ditto ditto 


New ovolo 25 inches girt, mitred 
round a pannel 3 3 


I inch OG 8 3 1 


One inch ditto 


J. 


{ 
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Joiners Prices, TY | L „. d. 
One inch and half ditt | | | 2 ; 
Circular ditto - o__— _ — | | | 3 
Run of double OG ine ne | 6 
Ditto of planceer and hollow == 3 
Labour and nails to old OG cones | 3 Br 
Deal beaded ſtaff 3 r 
Deal beads and flips, — — Iz 
Deal beads and fillets 1 oe] OD 
FRETS, FLUTINGS, DENTELS, e.. : 
Ai per foot running. _ 1 
Plain dentellss 34d. to : 4 T 
Fillet ditto J 144 T 
Bell ditto 7, þ 14468 
Fret ditto 5 6 1 
Diamond cut fret dentels _ —.— | 8 . 
Double eyed dentels ny 6 F 
Inch and + diamond cut fret on faſcias 9 
Run of ditto ſix inches and 3 wide to 
friezes to ditto e — 11 9 
Fluting i in frieze, per foot Juperfictal "4 =} 11-6: 
Flutes and eyes in ditto, per Piece — 2 
Ditto, or flutes and beads, per foot 4 1 I 
perficial LG. hg 118 7 
Pateras turned, fluted, carved, and ſet | J 
in frieze, per piece, from 18. 3d. to 2 : 


According 


> 


2 inch ditto 5 8 
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 Foiners Prices, 


According to their ſize and enrichments.. | 


DRESSERS. | 


At. per foot ſuperficial. - + 
Inch and 4 deal dreſſer top and bearers 


Two inch deal drefſer top, wrought 


both ſides 1 8d. to 
Ditto dove-tailed and keyed | + 
Ditto with moulded front and end 


Two inch deal dreſſer top clamped, 
and hung with a riſing joint —.— 


Two inch and half deal dreſſer top ++ 
Three inch deal ditto and bearers 
Ditto wrought both ſides 5. 


Three inch elm dreſſer keyed together, 
and dove-tailed under fide, 18. to 


Labour and nails to old dreſſer, refixed 


Turning two inch and half columns 


for dreſſer legs, each .. 10d. to 


DRAWERS. 
DOVE-TAILED DEAL TO DRAWERS. 
At per foot ſuperficial. 
Slit deal dove-tailed to drawers 


Lo So . 


K 


Inch ditto „ oh = 


8 


Foiners Prices. 
Whole Soil ditto | wind 2 
Inch and half ditto oor 
Slit deal bottoms and bearers ---. 
Whole deal dove-tailed fronts w—_ 


A per foot running. 

Sy | Two inch and 4 deal rebated runners 
Inch and half wainſcot ditto © 
2 inch wainſcot ſliders 

Run of wainſcot ſliders to drawers 
Deal ditto 
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At per foot ſuperficial. 
Inch deal ſunk aſtragal ſhelves and cut 


v wi Toa”. 

e 

— 2 4 we e * . < —_— r 
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Ditto with moulded edges 


Ditto and ſcolloped . 
Inch and half moulded edges . 


Ditto and ſcolloped 
Beaded ſhelves glued to 1 1 


; f 


SHELVES AND RUNNERS TO DRAWERS. 


—— — * 


uprights —_ — 
Ditto and ſeolloped 1 
Inch deal ſliding ſhelves © ee 
Inch and half ditto — . 


Whole deal ſhelves, part ſunk, part cut | 
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THE BUILD ER's PRICE-BOOK. = 5 


Joiners Prices. 4. 
hole deal ſunk aſtragal ſhelves — | | | $8 , 
| Wicto moulded and cut uprights ---- | 9 
Vhole deal cut ſhelves to buffet . 
ach and half wainſcot ſhelf | |9- 
nch deal cut brackets „„ 7 
nch and half ditto — — 8 
LININGS TO BACKS OF SHELVES. | 
At per yard ſuperficial. 
ir deal lining to backs of ſhelves, e. | 
% ploughed, tongued and beaded. FS 3 
* Wiro- 3 inch deal | —. „ 
nch deal N —_ 2 342 
fracla TO SHELVES. | | 
At per foot ſuperficial. | 
inch deal facia moulded on edges, 
and dove-tailed to ſides | ef | 15. 
colloped ditto 5 — 6 
nch deal ditto ny 46 
itto ſcolloped _ = 
patten and pin, per foot running ++ 464 
| CHINESE WORK. Th 
hineſe palliſadoing, per foot running | 4 6 
hineſe fence 9 5 — 1 2 
ouble ditto, with oak poſts and deal 
rails and bars ++» | 218 


Right 


86 


Joiners Prices. 


Right wainſcot Chineſe fret-work 
Circular ditto 
Ditto with bells in guilochi 
Neat Chineſe pannelling over doors, 

per foot ſuperficial 


RACKS AND MANGERS, &c. 


At per foot running. 
Racks and mangers, with oak ſtalls, 
rails, &c. complete 


Oak top 32 inches by 2+ inches 
wrought round and ſpiked. 


Seed rack 8 


Rough inch and half dak litter board, 
11 inches wide 


Inch deal arriſs bars 
Two inch deal turned rack ſtaves ----- 


New inch and half deal harneſs mw, 
framed 


Oak harneſs pins 14 inches long, each 
Two inch new oak or beach rack ſtaves 
turned 


Old rack ſtaves refixed, each 


©0089 


#460889 


92 4600 „„ 2 „ „ 


odded —— 


546264 5 „ „ „6% 


FVV 


At per foot ſuperficial. 


Inch and 5 cedar ſeats to water cloſets 
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4 5 . Joiners Prices. 
| 5 os 
At per foot ba. 
nch and + elm planed one fide — 
Roogh three inch elm and labour 


RIGHT WAINSCOT. 


At per foot e 


inch wainſcot REY e099 
Ditto planed both ſides, and dove- 
tailed — $2000 


inch wainſcot Sw 
Ditto planed one ſide 85 
nch ditto 5 0 
Ditto planed both ds . 


; ſides and framed 175 735 
Inch and quarter wainſcot framed Auſh 
Ditto bead and flu — 
1 Witto with inch pannels robe 
Inch and Z wainſcot, planed both ſides, 
mitred and clamped 8 


Inch and half wainſcot counter top, 


5 clamped . —.— 


LM, 


Three inch and half elm plan kk 


Ditto and dove-tailed — 
nch and + wainſcot — — 
Ditto planed both ſides fe. 
Ditto and clamped, or planed both 
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88 THz BUILDER'S PRICE-BOOK. | 

Joiners Price. os 
Inch and half wainſcot | 
Ditto framed fluſh — — 
rie was 


Ditto framed fronts, bead and fluſh in 
front, and fluſh within <--- 


Two inch and half wainſcot —. 
Wainſcot mouldingss - = 
2 inch wainſcot beads, per foot running | | 


MAHOGANY. 
At per foot ſuperficial. 
| inch glued into grooves, with ſlides 
3 Ditto in plints — L 
| | EET: Z inch mahogany — | 5. 


oats; 
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Ditto in ſhelves and drawers 3 
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| Ditto glued to front of linings, &c. 
2m | Inch ditto to linings, ſhelves, &c, 

| Ditto planed and glued to edges — | 

| Inch mahogany planed ſign- board — 

Ditto mitred and clamped — 


Inch and 4 mahogany ſhelves, 9 
Ditto 8 and bearers T > 


Inch and 2. ditto glued to front edge 
of ſhelves, and ſtruck with allragal | 
and hollow — — | 210 
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TR BUILDER'S PRICE-BOOKs 89 
Joiners Prices. 55 C. 5. d. 
Inch and 4 ſaſh doors, part of the lights l 
circular, and part octagon -+--+ 3 
Inch and half mahogany front | [19 
Ditto flap „ 8 2 ä 
Inch and half framed and banked to 
narrow ſtiles, and rails to front of 
book-caſes —— | 1318 
Mahogany mouldings 1 3 
Mahogany nine bar fret — If 
Mahogany torus inch and girt, per 
| foot running | 3 2 4 
| 
| 
þ 
| 
M-_ CARPENTERS 


57 


Carpenters and Foiners Prices for Day- Wort. 


CARPENTERS AND JOINERS PRICES - 


FOR DAY-WORK, AS CHARGED IN 
THEIR DAY-BILLS. 
Vfg. 
To each man per day, from 38. 4d. to 


Ditto for every ſingle hour — 


For a pair of ſawyers, per day 
N. B. The following prices are calculated 


for jobbing work, where ſmall quanti- 


ties of each material are uſed; but 


where large quantities are uſed, they 
fbould be meaſured, and the foregoing 


prices muſt then be confidered as the 


value. 
OAK TIM B E R. 


All oak timber not exceeding 9 feet 


long and 9 inches ſquare, in one 
piece, as common oak ſcantling, ge- 
nerally, per foot cube — 


All oak ſawed die ſquare een 
All oak timber, more than the above di- 


menſions, to incregſe in value propor- 


tionally. 
Old oak, per foot cube 


FIR TIM BE E R. 
All fir- timber, Riga, Memel, Dant- 
zick, Narva, Berwick, ſawesd or un- 
ſawed; ; alſo ſtulps, per foot cube 


All old fir, ſawed or unſawed, as fees 


cube — 


5 
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” TH BUILDER'S ' PRICE-BOOK, 91 
n and Joiners Prices for Day · Mort. C. 2. 4. 


. 
All fir uſed in ſhoring, &c. for the uſe | 1 
only, per foot cube — 8 
N. B. If large quantities of the above = 
are uſed in the ſame buſi ings, the price | | ] 
; Hoould be reduced. "4 1 1 
þ "WEDGES | 
r 
Sire. * Oak. Fir, 
„ - 5 + a 7, 
Small ſize _ 55 6 
15 inches by 9 7 . 9 
18 inches by 12 —— — I 6 
24 inches by 12 9000p | eee 1 10 1 L 


FIR, ELM, NEW AND OLD OAK-PLANK. 
At per foot ſuperficial. . 
Fir. Elm. N. Oak. O. Oak. 
% Co Sn KS. 


Inch | | O 3 o 340 600 382 
Inch and half — o 320 5 lo 80 44 
Two inch . 2 4:10 620 1000 6 

Two inch and half o 52/0 8 op 72 
Three inch — o ba % 10 ft 30 9 

Three inch and half ſo 7200 112 5jo 102 
Four inch. o 84j1 3 l Toft 1+ 


N. B. Battens are 8 equal to 4 of a deal 
the ſame length and thickneſs. All feather-edged 
deals are ſuppoſed to be yellow deal, and equal to 
three quarter inch deal, but if white, equal to fit 
deal 


M 2 DEALS 


E 


— 


Pran BT I E NS. ou 
Thickneſs. a Length of Deals. Pieces of Deals. Lengths of Battens, EF | 
Deals. roFeet, 12Feet.|14Feet.| Run. Super. | 10 Feet, 12 Feet. 14 Feet. | Run, | 
| 3 n 45. 5d, 9 6s, 3d. os. 5d. jos. 7d. 2028. 11d. 138. 6d. 4 48. 2d. 1 2 
| 27 inch 35. 9d.[45. 7d. 58. 5d. los. 4d. 2 ſos. 6d. 28. 6d. [35- od. + 38. 7d. 2 1 
12 inch, or double |25. 11d. 38. 6d. 2048. 2d. . 3d. 30s. 5d. Is. 11d. 2s. 4d. 5 8d. 2 zd. 8 | 
. 5 1 8 "=. A ed 4d. os. 2d. 4 Oos. 4d. 5 6d, 2 15 10d. 2 28. 2d. + |2d. ” 
15 inch, or whole. . 6d 28. 11d. os. 2d. os. 3d. 21s. 4d. 2 15. 8d. Is. 11d. 21d. 2 | 
1 inch Is. 7d.|1s.11d.}2s. 3d, ſos. 2d. ſos. 2d,3|1s. od. & 1s. 3d. & [is. 6d, id. 2 
A inch - 18. 4d |1s. 7d. 15. 10d. oc 14% 2d. 0s. 10d. Js. od. 2 Is. zd. & id. 
| 7 | tn adi” clin. dion 1d is. 20. od 4 aevred. 2hs, 5d. + hid. ... | 


E 


N. B. Deals that run more than 104 inches wide, are to be charged ſuperficial; or the one-tixth 
to the above prices added if 11 inches wide. And fix feet, or 2 deals, to be charged at half the 
price charged above for 12 feet deals, or half the price of 14 feet deals, if ſeven feet long. 
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THE BUILDER's PRICE-BOO -.. 93 
. Carpenters and Foiners Prices for Day-Work, ; 
CLEAN AND SECOND BEST DEAL. 5 
a f 
At per foot ſuperficial, 5 
W ER, Second 
0 Clean. Beſt. 
b 5 ; „ „% 
2 inch | e — 9 6 4 
» | Inch | 00000 | ©5005 | — 8 5 . I; i 
nch and + FE _ oll 6 bw 
( Inch and - RE „ 10 7 1 
| Two inch —  ({{  « -— 11 11 9 
— . | 
5 Two inch.and 2 . —. 1 2 11 
Three inch N 220 8 | — |T 4 I I 
U MM Z 
> FLOORING BOARDS. Fo I 
lf a board is prepared to lay in a 4 
f cor, add for a ten foot deal ----- 3 i 
A twelve foot deal e 4 {| 
Z 5 A fourteen foot ditto % 00000 ; | 5 4 
3 
j} 
| 4 
| | 
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e : 5 
Carpenters and Foiners Prices for Day-Work. 
WAINSCOT AND MAHOGANY. 
All wainſcot and mahogany to be charged by the 
n — 
foot ſuperficial, meaſured neat. | 
Wainſcot, 
1 15 8. d. af 
2 inch — _ —— 43 
Ef inch - $0006 1 — 1 7 | 
Inch | vv900 $0500 | FROM | 1 9 5 
Inch and 2 — — 4 | If | 
Inch and + — — -” l 
Two inch 3 — 11 6 8 
Two inch and x- —.— —. 419 
Three inch . — 121 E 
Mahogany being continually varying in price, : 
add 3 or + on the prime coſt, for profit, waſte, i 
5 
8 
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96 . THE BUILD ER's PRICE-BOOK. 
Carpenters and Foiners Prices for Do- vori. . 
SASH LIN E, PULLEYS, WEIGHTS, | T 10 

GLUE, &c. = | 
Common red and white line, per yard | | { 
Good white ditto, ditto Th I 
Beſt white ditto, diifo = #2 
f Patent ditto — W 

Ditto and bell- rope cones 12 

Large jack-line, per ib. — I 

Small box-pulleys and pins, cath | | 2 

Two inch ditto _— 

Wainſcot pulley-pieces and boxings | 
ditto _ — bd. to 

Glue, per 16. —_ | 9 

Beſt Saliſbury ditto 9 — — [|| [0 

. 5 2 

Spikes, hold-faſts, and e wer | + Di 
lh. "= SL 6 Di 

Caſt- iron ſaſh- weights, per lb. 6. . 

Lead ditto, ditto „„ | 3» 

Cc 
Di 
Ce 
(31 


JOURNEY- 
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— Carpenters Prices for meaſured Work. C. 8. d. 


JOURNEYMEN CARPENTERS AND JOIN= 
ERS WORK BY MEASUREMENT, 


BREST-SUMMERS. 

Breſt-ſurmmer fronts framed rough, per 

ſquare | . 8 
Ditto, per foot cube „ 
Ditto planed and framed, per 3 
Ditto, per foot cube «* 2. 
Ditto wrought, rebated and beaded, 

per ſquare 5 3 
Ditto, per zu cube — — 


FRAMED FLOORS, 


Bridged floor framed with binding and 
ceiling-joiſt complete, per ſquare 

Ditto, per foot cube — — 

Ditto framed, deep and ſhallow, with 
ceiling or pulley-joiſt complete, per 
ſquare ff 


Ditto, per foot cube 2 — 
Common floors, caſe and tail bays, 

per ſquare 5 Ee 
Ditto, per foot cube — — 


Ceiling floors, or common floors, with 


only well-hole and chimney rrim- | 


mers, framers, per ſquare — 
Ground-joiſt laid with ſleepers, ditto 
N 


| 


IO 


4 


28 


rn | | 


|: 
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os ru BUILDER's PRICE-BOOK, 
Journcymen Carpenters Prices for meaſured Work. L. . d. 


3 


Truſſing of girders with oak, per foot | | | 


running r > Wewes. | 4 
Ditto with fir „ —. 3 
N. B. Belts included, + 


FRAMED PARTITIONS« „ 
ö 
ö 


N. B. Bolts and iron graps, fixing to the | 
truſſed work, included. | | 


ROOFING. 
King-poſt and truſſed roofs, with pur- 


loins, &c. and fixing on the iron 


a9 = *. r 


| 

work complete, per ſquare, 108. to 12 
Ditto, per foot cube 44d. or 

Common truſſed roofs, per /quare, bs. to | | 8| 
Ditto, per foot cube + Kao} Fe 

Kirb roofs, including riſing plates, | as 

&c. complete, per ſquare — 17 
Ditto, per foot cube — | | 3: 


Common roofs, with tye and collar | | 
beams, per ſquare „„ ils 


Truſſed partitions, | Per ſquare eee | | 6| 
; 4 
Ditto, per foo? cube __ —.— 31 
. | | Common partitions, per /quare — 4 
Ditto, per foot cube , 
Truſſed fronts to galleries, per ſquare | 7 6 
Ditto, per foot cube . — | ki 
z 
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THE. BUILDER'S PRICE-BOOK. 
Fourneymen Carpenters Prices for meaſured We ork, Lo 5. 


Ditto, per foot cube 
Ditto with ridge-piece only, per ſquare 
Plates, bond-timber, lintels, &c. per 


foot running — 3 
Bridged gutters and bearers, per foot 
ſuperficial 8 — 
Centres to doors, windows, « or apertures, 
per piecc HR 
Rough boarding for ſlating, per /quare 
Ditto edges ſhot. _—_— * 
Ditto and ſpringed „ 
Ridge - pole, per foot running «w 
Ditto of fillet — oo 
Rafters feet, and eves-board | : a 
Valley- boards — — 
Water-trunks — ca 
Water-trunks, with impoſt neck and 
hoe —— — 
Door-caſes and windows, framed, per 
foot ſuperficial 1 . 28 
Ditto, per piece "I 64. to 
Ditto, per foot cube „ 
Ditto rebated and beaded, &c. per 
Foot ſuperficial * — 8 5 
Ditto, per foot cube — 


N 2 


22. 


100 THE BUILDER'S PRICE-BOOK. 
Journeymen Carpenters Prices for meaſured Work, . 1. 
Door-caſes wrought and framed, of | 


oak, per foot ſuperficial — 
Ditto, per foot cube 
Ditto rebated and beaded, per foot . 


perficial = 
Ditto, per foot cube —— oY 
Centering to vaults, per Square ny 
Ditto to groins . — 
Inch battening to walls 5 
Two inch ditto . —ꝗ 
Ditto with quartern 3z by 4 — 


Bracketing to plaſtered cornice, per 
foot running 


29220 


Ditto to modillions — 755 


Journeymen Joiners Prices for meaſured Work, 
' WORKMANSHIP TO FLOORS. 
Wainſcot dowelled floors, per ſquare 
Straight joint — 3 


Clean deal dowelled floors, and to take 
trouble to match the boards well 


Ditto batten floors — Tt 
Second beſt ditto dowelled — 
Ditto battens ditto — 3 
Straight joint, edge nailed AG 


Ditto rebated, or grooved and tongued 


| 


= 


THE BUILDER'S PRICE-BOOK. 


Fourneymen Foiners Prices for meaſured Work. 


N. B. If two inch deals, add two ſpil. 


lings per ſquare more ; but if wide 
boarding, only one. 


Whole deal rough Rane, edges ſhot, 


per ſquare — noone 
Ditto rebated, or grooved and tongued 
Whole deal folding floors — 
nch ditto 1 — 
Inch ditto rough, edges ſhare: | 
Sound boarding, with fillets — 
Furring joiſts — — 
Liſting boards, per liſt — 
Preparing flooring boards a ten feet 


board 3 — 
Twelve feet ditto "os 3 
Fourteen feet ditto — 5 
Deals wrought one ſide and mot, per 

foot ſuperficial —— 9 
Ditto both ſides —_ . 
Slit deal linings 1 — 


4 inch ditto, plowed and tongued 
Level ſkirting ditto, per foot running 


Ditto plugged to walls — 
Raking ditto to ſtairs „ 
Level plinth and torus — 


„„ 0 00 v 
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Fourneymen Foiners Prices meaſured Work. ＋ . 6. d. 7 


- 
1 
o 


Raking ditto -  — — 21 gal 
Ditto ſcribed down to ſteps — | |: 
Inch or whole deal framed grounds 2 re 
Ditto on one ſide not framed e 1 
Ditto one fide framed and rebated — 'f Þ 
Whole deal jambs to doors Gogle | re- Ditt 
I | _ © bated ae 5 2: IT 
ol 1 Ditto double rebated 3 
1 Bead, fluſh, jambs, linings, and ſoffits 
| double rebated — SHER 
| | Ditto ovolo flat > 
Wi 0 Square backs and elbows + 
ö . 2 Ditto ovolo flat | ET — | 
4 f Ditto OG and moulding on pannels 
1 | | 7 WORKMANSHIP TO WAINSCOT. 4 
Square framed wainſcot, per yard bom | 3 , 
| Dwarf ditto - — i 
\. | Raking ditto 3 1 4 pl 
W / Ovolo, or OG framed and flat panne! 5 oy 
8 Dwarf ditto — [ils 
* Raking ditto 5 — io "mt 
- Ditto ovolo, or OG framed and raiſed | Di: 
pannel, or an aſtragal moulding on LS, : 
5 pannel ENDS 8 11 6 Ditt, 
Dwarf ditto — „ 
Ditt, 


THE BUT DER'S PRICE-BOOK. 


| Journeymen Fointrs Prices for _ ured Work, 


and flat pannel, with an aftragal on 


pannel „FVV 

Ditto with raiſed pannel, and ſmall 

moulding round 247 5 
; DADO, 


Dado tongued into inch and + grounds, 
olued up in heading g joints, plowed 
and tongued, dove - railed, and k eyed 
down to joiſts or floor, Per yard 


Raking or e 


+ 

5 level circular dado, glued upon a 
cylinder in an horizontal direction, 
backed and wedged with plinth and 
torus complete, per foot ſuperficial. 


1 {circular raking dado, ditto to ſtairs, 


4 plinth and torus ſcribed down to 
4 ſteps, complete „ | 
6 | PALEPEITIONS. 
0 Board and brace partitions, per yard 
itto framed fquare ears — 
6 Ditto ovolo and flat one fide, and 
| ſquare the other a—_ 
Ditto ovolo and flat both (ies 
ing! 


7 


Raking ditto ds . 
Ditto level, with pilaſter pannels — 
Two inch quirk OG and bead framed, 


| 


IP 


'S 


9 
—— 


Br 


> 
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Journeymen Foiners Prices fur meaſurtd Work, 


Ditto ovolo, or OG framed, and raiſed. 


pannel one ſide . 

Ditto ovolo, and raiſed pannels both 

fides . 3 
DOOR s. 


* 


The beſt mahogany doors veneered, 
croſs banded on the riſing of the 
pannels, or fluted, &c. The value 
of this article depends entirely on 
the quality of the workmanſhip, 
which can be determined only. by 
inſpection. 


Solid mahogany doors may be done 
at the ſame price as the labour of 
wainſcot doors. 


LABOUR ONLY TO WAINSCOT DOORS. 


Wainſcot ovolo, or quirx OG and 


bead, raiſed pannels, and aſtragal 


mouldings, mitred round the top of 
railings, croſs banded, and double 


margin in the middle, both ſides 


alike, per foot ſuperficial - TY 


Ditto with flat pannel, and moulded 
round — 


Ditto common ovolo or OG and flat 
pannel, or bead and fluſh both ſides 


Ce 4-01 
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Journeymen Joiners Prices for meaſured Work. . 6. d. 


WORKMANSHIP TO DEAL DOORS. 


Six pannel doors, bead and fluſh at 
bottom, and ovolo, and raiſed pan- 
nel both ſides, per foot ſuperficial 

Ditto one ſide — — 05 


Two inch fix pannel ovolo, or qui 


OG and bead, raiſed pannel and 


bead, or aſtragal both fides hee] 


Ditto one ſide ee, — 
Six pannel bead, fluſh bottom, ovolo, 
flat, and ſquare door —.—9 
Ditto framed fluſh and beaded, ſquare 
back 
Six pannel ovolo, flat and ſquare back 
Ditto both ſides — 288 


Four pannel ovolo doors, raiſed pan- 


nel, ovolo on raiſing, dado 1 
and ſquare back = 


Four pannel, both ſides bead and fuſh 


Ditto bead and fluſh, and ſquare back 
Six pannel ſquare doors — 


Four pannel ditto 5 


Two pannel ditto 5 9 


The above articles are ' ſuppoſed to be 


for two inch doors; therefore, for 14 


inch deors, abate 2 per foot ſuperficial. 


in each article; and for 2 inch doors, 


add a balfpemy. 


105 
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Le. 5. d, 


Fourneymen Joiners Prices for meaſured Work, 


Four pannel inch doors, per foot 8 
ficial = . 
Two pannel ditto „„ | 


Inch ledged, rebated and bendet 5 


Ditto grooved and tongued — 
Ditto ledged 3 — 
Ditto rough, edges ſhot 5 
2 inch door, . rebated and 
beaded 55 
Ditto grooved and 8 | 3 
Ditto ledged — 55 oo 
Ditto rough — 2 


Slit deal, ledged, Plowed, and | rongued 


Rough ditto — _ 


WORKMANSHIP TO OUTSIDE WINDOW 
SHUTTERS, | 
Clamped outſide window ſhutters, per 


foot ſuperficial — pig 


Ditto framed, bead and fiuſh, and 
{quare back — — 


Ditto framed, bead and flulh on both 


Des . i 


INSIDE WINDOW-SHUTTERS FITTED 
AND HUNG, 


Inch clamped, or two pannel ſquare ſhut- 
ters, one height, per foot 3 


THE BUILDER's PRICE-BOOK, 
Journeymen Foiners Prices for meaſured Work 1 5. 
Ditto in two heights —— —9 


Ditto ovolo, flat and ſquare back, one 
height 


Ditto in two heights 5 — 
Ditto three pannels i in one height 
Ditto in two heihhts — — 


Ditto four pannels in two heights 5 


Three panneled, framed quirk OG 
and bead, two heights + 


Four panneled ditto —_ 5 
: EE 
WORKMANSHIP TO MOULDINGS. 


Mouldings ſtuck by hand, as cornices, 
baſes, impoſts, double arChitraves, 


&c. per foot ſuperficial 5d. to 
Chimney-piece mouldings 7d. to 
Raking ditto _ 8d. to 
Circular ditto —.— — 
Plain pilaſters diminiſhed — 
Flutes to pilaſters, per foot running 
Ditto cabled — — 
Facia and ſingle cornice . 
Ditto plugged to walls 55 
Single cornice ditto men; ͥ 

Ditto plugged to walls . 
Double cornice and facia, per foot ju- 
> perficiat 5 | 3 


to 
G2 
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Journcymen Foiners Prices for meaſured Work, 


Single architraves, per foot running 


Run of OG or ovolo n 


Small ditto —— 
Plain Doric- block, ber Piece 
Raking ditto — 
1 — 
Ionic modillions caped 
Ditto raking —. 


Small ditto to chimney- pieces 
Ditto rak ing «+ 
Tuſcan blocks — 
Ditto raking _ 
Run of plain and fillet dentel 


Bell dentel, fret, double-eyed, 


diamond-cut ditto 


696 „ 


and 
4d. to 


Inch and half diamond- cut, fret, on 


facia, per foot running 
Common three bar, fret 
Ditto five bar — 
Run of fret on plancers 
Run of level fret dentel 


Ditto raking > 
Run of level flute on facia 
Ditto raking FO 
Fluting columns — 


| 


„ 


12 


©] — 4 


Ld — 1 
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Journeymen Foiners Prices for meaſured Work. 


Cabling columns a 2 
Run of ſmall flutes to impoſt _ 


Run of ſmall circular Gothic mould- | 
ings ʒũ5ßd 8 | 


WORKMANSHIP TO SASH-FRAMES 
AND SASHES, 


Deal-caſe frames, and ovolo ſaſhes, 


oak cills ſunk, and ROE hung, per 
foot ſuperficial —  —_ OO woes 


Ditto double hung — 5 


Ditto with mahogany or wainſcot ſaſnes 


Deal caſe ſaſh- frames, and wainſcot 
pulley- pieces, and aſtragal and hol- 
low ſaſhes, beads and partings, &c. 
complete VVV 


Ditto with mahogany or wainſcot ſaſhes 


Ditto double hung, with beads and 
partings 00 6 ———— 


Wainſcot caſed ſaſh- frames, and ovale 
. mahogany or wainſcot ſaſhes, oak 
cills double ſunk, beads and part- 
ings, &c. doublechung = 


Ditto with aſtragal mahogany ſaſhes 


Venetian and Palladian window-frames 
and ſaſhes, with circular heads, oak 
cills, &c, complete as above, 18. to 


55 


4. 


| 


* : 
b " * 


6 on 
1 4 
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Journeymen Foiners Prices for meaſured Work. 1 . d. 


Ovolo ſaſhes, fitted and hung — | * 5 
Ditto aſtragal and hollow, ditto . 3 NN 
Ovolo mahogany or wainſcot ditto 3 u 
Ditto aſtragal and hollow e 31 
N. B. Circular ſaſhes double price. 
WORKMANSHIP TO STAIRS. ih 
Steps, riſers, and carriage to ſtairs, per 1. 
foot ſuperficial F +119 1* 
Ditto clean deal —— _ + 7; 
Ditto moulded noſings and glued, per En 
foot running „5 = T ; 
Newels to ſtairs — — 1 Fi 
Deal- moulded hand- rail „ As 
HBaluſters prepared and fixed, per piece 21 ; 
Ditto dove-tailed JVC 111 
Whole deal framed ſtring- board, 5 af 0a 
foot ſuperficial On 3 i 
Ditto ſunk 3 3 4 
Cut mitred brackets, per piece — | 6 
Plain ditto EE OE | 3: Cu 
Square hand-rail and baluſters, per foot 1 5 
running —— Se 7 0 
Moulded deal hand- rail, baluſters, 125 | : 
ſtring- board „ —— 1 ( 
Mahogany ſtraight - moulded hand | þ 
rail 3 „ 3 | 1] 6 
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Sawyers Prices, 


Ramped and kneed ditto —\&& —. 
Twiſt rail ditto cena . 
Mahogany circular hand- rail, glued | 


up in thickneſs upon a cylinder, 
8s. 6d. to 


S A W.Y EE RS PRICE. 


Twelve feet deals ſawed, per dozen | 
cuts a ws > 


Ten feet ditto, ditto — 
| Twelve feet battens, ditto — 
%%%ùùß , 
Ends, or half deals 18. 2d. to 


Fir timber, at per load, 50 feet cube 


And all extra cuts are charged after the 
rate of three ſhillings per 100 feet 


Juperficial, or the Ent part of the 
| piece cut. | 
Oak timber, per load — 
| 


VJ | 3 


g Sawing Mahogany Veneers. 
? Cuts under twenty inches deep, at 1d. 
F per foot ſuperficial, or 88. 4d. per 
Hundred feet ſuperficial : above twen- 
ty inches deep, 1os. per hundred: 
and above thirty inches deep, 128. 
6d. per hundred feet ; and ſo in pro- 
portion, 


/ r 


ans 


CARVERS PRICES. 


5 | 

®;  CARYING the Corinthian or Compoſite capital 
| 7 | is valued by the diameter, , to be done according 
4 to the order, in a maſterly manner, with leaves, 

| ſtems, and volutes in perfect order, is charged 
24 28. 6d. per inch; as for inſtance, ſuppoſe a 
1 capital to be 12 inches diameter, this taken four 
4 | times makes 48 inches, which, at 2s. 6d. 
uch, is fix pounds for carving the whole capital 
complete, and ſo in N to a three quarter, 
or half column, Sc. A pilaſter capital on the 
face is one quarter, &c. 


The lonic capital in full and complete order, is from 
1s. 3d. 40 18. 6d. per inch diameter, 


* Carving of copital has by moſt authors been 
' } meaſ: wred by taking the ſuperficial external con- 
tents; but the above method is now prattiſed by 
the moſt reſpettable ſurveyers. 


N. B. Carved work of late has been ſo much out of 
faſhion, and when uſed, in ſuch ſmall quantitzes, 
aud in ſo og! a manner, that upon confidera- 
tien, the article of carvers prices appeared to add 
to the bulk of the book without a correſpondent 
benefit ; we have, therefore, entirely omitted them. 


PLAIS TER- 


A — = wand 


©” A 


OM 


PLAISTERERS PRICES. 


] 1ME-WHITING, per v! 
Waſh, ſtop, clear-coal, and white | 
White only to aew work _ —— 
Waſh, ſtop and white, to ornament 

ceilings 5 — 
Ditto, ornaments only 1 
Ditto, and ſtraw- colour, picked into 

grounds . „ 
Plain colouring mw — 
Orange colouring on ſtucco i 


Plain moulding, cleaned, repaired and 
whitened, per foot ſuperficial 8 


Ditto enriched . 
Walls ſized for paper, per yard — ow 


RENDERING. 


Chimneys rendered and blacked, each 
Setting common ceilings with line tuff, 


JJ © > 8 
Rendering « one coat rough ++ : 
Ditto ſet ER 


Ditto in groins 9 


P 


„ 


* 


| 


+: 
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OP 


Plaifterers Prices. 


Not ſet, but troweled ſmooth for paper 


Set and troweled __ — 
Circular ditto . ; Jews 
Floated rendering _ 6d. to 
Not ſet, but troweled ſmooth for paper, 
| 6d. or | 

Floated baſtard finiſhing on bricks, 

16d. to 
Circular ditto in niches — 
Rendering troweled and blacked 


= 
EESTICES. 
Raiſed champered ruſtics, per foot jo 


“ 
Old ditto, repaired . 


Plain raiſed facia - — | 
Ditto key-ſtone — | 5 


LATH AND PLAISTER, 


Lathing only, per yard 4d. or | 
Counter ceiling on lath 3 


Lath and plaiſter, one coat 7d. to 
Ditto and ſer — q 9d. to 
%%% d . 2% 


Outſide ditto — e 
Ditto not ſet, but troweled for paper 


| 


| 


| 


AS * 


on DH 


1 
T 
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Plaifterers Prices; £ nd 
Two coats and ſet 9 . 
Ditto not ſet, but troweled 1 11 
Floated lath and plaiſter ſet —— 7 
Ditto ſet and white | {1} 2 
Circular floated lath and plaiſter ſet Tn 
Floated lath and plaiſter on heart-laths | | i| 1 


Ditto, with ſtrong fir laths and 4d. 
nails, and waſhed and ſtopped for | | ' 


painters i TG + .þ8 4 
Floated lath and plaiſter, ſet 1 in plaiſter | 

and putty VF | 13 
Ditto in groins a, Ec 11 6 1 
Baſtard finiſhing © on laths, floated and ? 

troweled — * 118 q 
Plain floated frieze, per foot N 3 5 
Ditto ſoffits on laths — 4 1 
Circular ditto N . —| 146 IJ i 
Spherical lath and plaiſter in heads of | - | | A 


man” Cf — 


81 


STUCCO WURTK 


I Stucco on bricks, per yard ſuperficial 11 6 

Ditto on laths — — 2 
Circular ditto — -. ww» ((( 

Stucco on laths in pannel 2 


'0 | VETS 
| 2 P 2 
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KOUGH CASTING. J 
On laths, per yard ſuperficial — —. 


On bricks — — 


MOULDINGS. 


Bead and quirk to quoins, per foot 
running — 8 


Plain moulding, five inches girt . 
Circular ditto 9 — 
Gothic mouldings in ſhort lengths 

Circular ditto, with ſmall crotchets 


vv «+ — 
Aſtragal three inches, girt enriched 
wich ribband and flower — 
Ditto, four inches girt — 
Circular ditto — > 
Straight door-wall in pannels —.9— 
Circular ditto J 


Aſtragal, with flowers, bubble and 


tongue 3 On 
Circular ditto „„ 


Ovolo OG, or other ſmall mouldings 
in ſtucco, run on the framing, be- 
longing to ſtucco pannels 4. 

Circular frames on walls, enriched 
ovolo and bead, per foot ſuperficial 


Plaifterers Prices. C. vs. d. 


- » 3 


THE BUILDER'S PRICE-BOOK. TIF 4 
| Plaifeerers Prices. | J. . d. 4 
Reed mouldings, with foliage over | | | 
ditto, by hand „per foot running n 
plain plaiſter mouldings, per foot ſu . 
perficial — 8d. to | '9 
Circular ditto © — — | þo 
Circular circular ditto 8 11 2 
Plain Italian T8 
Ditto, with froſted cove — 
All enriched mouldings — 
Circular ditto 55 — | {T9 
Moulding, enriched with oak, laurel, 
and water-leaves, and ties of ribbands 18 
Italian moulding, three inches girt, 
per foot running — — 
> BK Elliptical ditto — — 15. 
ö Scrolls | | : 


a7 


— os 


*_— 


2 


PLAISTER FLOORS. 44 

) Grey, per Square — — | 2 ＋ 
| Red from gl. to | 4 
T. bey ſhould be inch and quarter thick, 


" PLAISTER CORNICES. 1 8 


Plain plaiſter cornices, per foot ſuper- 
ficial | 


Dentel ditto — 
Plain block cornices Tn 


ww 


Ow C—_ 
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Plaifterers Prices. | Le. . & 
Block cornices, with leaf in block, and | "= FF Ts 
flower in coffer — 116 4 
Ditto, three members enriched, with | 
flower and bands in ſoffits — [ijo MD 
Plain cove cornice and whited — 10 D 
Ditto, with an eye dentel, and whited | | | C 
Cove cornice, two members enriched 1 D 
| | 4 | 
Ditto, three members enriched, and | D 
foliage in ſoffic 11 6 D 
Ditto four members enriched, and 1 
. leaves over a cord — il 6 0 
1 Ditto, with enriched ſima, flutes, faſcia, . 
= running foliage in ſolfit, aſtragal 48 0 
1 flowers and hufſes 2 | 
Ditto, with enriched ovolo, French 
guilochi in ſoffit, enriched ovolo, 
egg and flowers, and floroons at 
f foot of cove — 8 1 
5 Gothic cornice, two members, enriched 
= with water- leaf in cove, and ovolo, TD 
with flowers — — 11 2 a 
Ditto, two members enriched, flowers 
in cove, and four-barred fret at the 
| \ bottom — _ il 4 5 
1 Circular ditto — — il 7 
2 Cothic cornice, with arches cut through Dp. 
"NF to the ground-work, and crotchets | D 
2 between ditto, and acorns at bottom | | | 


ö 
y 


7e 
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Plaiſterers Prices. 


Cove cornices, five members, enriched 
ſima recta, with foliage, huſks, &c. 
per foot ſuperficial 


Dentel cornice, four members enriched 


Ditto three, members enriched <«- | 
Cornice, with two members enriched 
Ditto three ditto — . 
Ditto four ditto _ — Rs 


Ditto four members enriched, the 
ovolo with bubble and double huſks 


Cornice with three-leaved graſs and 


ovolo, and flowers and floroons ' 


Cornice, five members, with ſima recta 


foliage and honey- ſuckle, and ovolo 
with ſhells and huſks, dentel and 
cone, and lower member with. f9- 


liage, huſks, &c. —_ 
Tuſcan block, cornice and head, 


beaded „„ 1 
Doric cornice, with plain mutules 


Ditto, three members, enriched mu— 
tules, with bells or cones, and 
flowers in coffer TT 


Ditto fully enriched with triglyphs, 


and flower in metopes and _—_ 
trave — = 

Doric cornice, enriched with ties 
and bells and flowers, ſunk coffer 


L. 


WK + Q\ 


— 


* 
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Plaifterers Prices. 3 
Plain Ionic modillion cornice Cds 9 Er 
Ditto with a flower in front of the El 
„ — 41 I 


Ditto two members Rf modil- 
lions and flowers, and Auſh coffers, 
and whited — 18d. to 175 


Jonic modillion cornice, four members | 
enriched, with the coffer ſunk, and 


a flower in ditto „ E oreed 1]8 
Ditto fully enriched, except the coffer, I 

with an egg under every modillion 8 
Plain Corinthian cornice ons | | 8 
ihk 2] 
Circular ditto — — = 21 3 


Corinthian cornice, fully enriched, | | 
except the dentel, ovolo enriched, 
with ſhell and flower under every | 4 


modillion — nd | 1014 
Circular ditto = . 
Corinthian cornice, ſeven members | 

enriched, bell and flower in coffer | | 2 9 
Compoſite cornice, four members en- 

riched 1] 6 Are 
| | \rc 
Plain cornice, with ſwelling or plain - 

friezes for caps over inſide doors 110 pe 
Ditto raking to pediments | — I|- C05; 

35 Ir en 


Enriched 
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. Plaifterers Prices. Cox fog th 
Enriched cornice to fide of Pannels 1 in | | | 
architect ceilings w— ,, 
Elliptical ditto 8 2 


SOFFITS. 
Sunk ſpandrel pannels, por foot ſuper- 


Wl cial — — 
Plain circular ſoffits 5 — 34 
Ditto in two pannels | — | |6 
Ditto OG and flat pannel, raiſed mar- 
gins, three pannel ſoffits circular | | 1] 


Circular ſoffit in ſeven octagon pannels, 
and twelve ſpanned rails, the ovolo 


3 enriched — 8 113 
Soffits in nine pannels, enriched OG 1] 6 
Elliptical ſoffits, with raiſed margins, 

and thirty-eight or thirty whole « dia- 
2 mond pannels 55 . 2 
$ F Guilochi in ſoffit of pannels in archi- 

tect ceilings ——ꝗ 3 2149 
Elliptical ditto — — 3 
6 % RAY E 3, 

Architraves enriched, one member, 

with flowers and huſks, per foot ſu- | | 

10 Perficial ED 5 . 9 

- ECorinthian architraves, three members, | | | 

enriched — — 1113 


hed 


122 
Plaiſterers Prices. 


enriched with 


Elliptical architraves, 
eggs and tongues 


Architrave frames, two members, en- 
riched | 


rn 
Corinthian frieze, with foliage and 
flowers, per foot ſuperficial 
Foliage frieze, with eagles heads, por 
Fool 1 coves = 


BORDER s. | 
Double-warded fret and flowers, per 
foot ſuperficial _—_ 
Facia and Vitruvian ſcroll 
Guilochi and flowers 
Double ditto, flower and huſk 
Vitruvian ſcroll, flower and huſk 


Oval border, enriched OG, guilochi 
and flower, ribband and flower, and 
whited 


Moſaic border, per foot FOO 
eule ditto 


O RN AME NTS. 


Shells, foliage, &c. per foot ſuperficial | 


Feſtoons of flowers and floroons 
Feſtoons of drapery 


= - 
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Pilaiſterers Prices. 
Foliage and flowers 5 Wo, 
Ditto with Apollo's head and rays 
Foliage, ſhells, c. — 
Ditto with a large relief . 
Foliage ſhells, wich vine leaves and 
grapes — 
Shells, floroons and heads, three inches 
imboſſed %%% io 


Fruit and flowers, two inches and half 


imboſſed - EE ͤ 


Cornucopias, or horns of fruit and 
flowers | 


Baſkets of grapes, flowers and feſtoons | 
Feſtoons of fruit and flowers, 4s. to 
Ornaments in a cove — ; 


Feſtoons of fruit and flowers, three 
inches and a half imboſſed to pannels | 


5 ©*#4a9s 


on walls . . 
Trophies on walls of various forts ----- 
Feſtoons of fruit and flowers, eight 

inches imnbofled  -«-- ho 
Baſs relievos of boys, birds, c. . 


Sundry ornaments of the drapery trade, 
manufactured or unmanufactured, 
four inches imboſſed 3 


Truſſed with moulded and beaded 


fronts, the ſides with ſcrolls and ; 


. 


G GA ® 
O Q\. Qq © 


3 
S 


i 


OO Un 


| 


floroons, 
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Plaiſterers Prices, 


floroons, ornamented with enriched 


ſhells and raffled leaves, each — 
Apollo's head and rays e 
A fable of the fox and crane Es 


FL OW ERS. 


Raffled flowers, 8 inches ſquare, each 
Two inches imboſſed —.— 
Flowers, 3+ inches diameter * 
Raffled flower in centre of ovolo in St. 


James's church «+ = 


Flowets, 3 feet diameter, 5 inches im- 
boſſed 777. i bes 


Ditto, 3 feet 10 inches diameter, 4 
inches imboſſed „ . 


Flowers with water leaves, 4 feet dia- 


meter, and 7 inches imboſſed — 


Raffled flower, 2 feet 4 inches diame- 


ter, and 12 inches imboſſed . 
A flower, 10 inches diameter —_ 
Raffled flower, 4 feet 10 inches dia- 
meter, 10 inches imboſſed 9 —ꝗę 
Ditto 6 feet diameter, 11 inches im- 
boſſed — . 
Oval flower, 4 feet 3 inches by 2 feet 
8 inches, 5 inches imboſſed — 


do 
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Plaiſterers Prices. 


Plaiſterer, per day —.— 
Labourer ance | 
Boy — e 


Coarſe ſtuff, per bod — 
Outſide lime and hair 


Running ſtuff — 
Fine ſtuff 3 
Stucco — 
Plaiſter, per cut. n 
Fir laths, per bundle 3 
Two- penny nails, per thouſand 
Size, per gallon — 


Whiting, per dozen — 


£ «4 
00505 | 3 | 4 
— |= 3 2 2 
— | 
3 5 10 

— 10 
— | I 
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00000 7 

— 11 8 
90000 | 4 | 
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MASONS PRICES. 


{ 
Maſons Prices. 


Nu w WC AST LE ſtone, meaſured 


neat, per foot cube 
Plain work to ditto, per foot ſuperficial 
Circular plain work | 
Moulded work 
Circular moulded work 


—— 2 —— 


TOTTENHOE Ss TONE. 


— 


Tottenhoe ſtone, per foot cube 
Plain work to ditto, per. foot elend 
Moulded work 
Circular ditto 


PORTLAND STONE. 


Portland ſtone, meaſured neat, per foot 
cube 


Plain work to ditto, per foot ſuperficial 


Circular plain work «++ 
Moulded work DT ob 
Circular moulded work, IS. 4d. to 
Sunk work — — 
Sunk joggling, per ns running 


5 


10 


4 


Grooving 


M e 
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Maſons Prices. 
Grooving — —— 
Fret cut | 1 5508 


STONE COPING. 


New Portland ſtone coping, per foot 
running” 
Extra for labour to the return quoin 
—_ 1 
New Portland coping, 13 inches wide, 
and 3: inches thick in front, and 
two inches thick behind, throated, 
cramped, and the joints run with 
lead „„ — 
Ditto, 12 inches wide, and 3 inches 
thick in front, and 12 inch thick 
behind 3 18. 6d. to 


Newcaſtle ſtone coping, 13 inches 
wide, 32 inches thick in front, and 
2 inches thick behind, throated, 
cramped, and the joints run with 
lead — 18. 4d. to 


Ditto, 12 inches wide, 3 inches thick 
in tront, and 14 inch thick behind, 


Ae | ee Bk, 


Old coping, joined and ſet 
Plain work to ks per foot 7 


cial 
Sawing only 


5. t 


tray 


3 
24 6 


. — Y 


Maſons Prices. 
$TONE SINKS. 
Portland fione fink, 7 inches thick, 


per foot ſuperficial — 
Ditto Newcaſtle, ditto 5 


Sink ſtones, and worked, each 28. to | 


WINDOW CILLS. 


Portland ſtone window cills, 8 inches 
wide, and 5 inches thick, wrought, 
properly weathered, throated, and 
fixed in, of one piece, per foot run- 
ning „ 


Newcaſtle ſtone, ditto „„ „ 


PORTLAND STONE BALUSTERS. 


One foot 7 inches long, 5 inches dia- 


meter, and joggled in balf an inch 
at each end, each 


Half baluſters IRS, Cn 


PORTLAND STONE PAVING AND STEPS, 


Paving in ſtraight courſes, 1: inch 


thick; per foot * ſuperficial . 
Ditto, 2 inches thick — 
Octagon paving, with black marble 

dots 28. 6d. to 


Paving laid diagonally in ſquares * ----- 
New channel ſtone, 7 inches wide, 
per foot running 


3 
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Maſons Prices. 


Old paving with black dots, rubbed; 


ſquared and relaid, 8 . Juper- 
. 

Old aſtragal Ho taken up, new 
jointed, rubbed and ſet, per foot 
running 


Old Portland and Purbeck ſteps, taken 
up and reſet 


PURBECK STONE PAVING AND STEPS, 
Paving in random courſes, per foot ſu- 


perficial 


— — 


Ditto in ſtraight courſes „„ 
Ditto, with circular arched joints — 
Purbeck paving rubbed 3 
New Purbeck Channel ſtone — 


Purbeck ſteps, per foot N —2 
Old ditto reſet F 
Old paving taken up and relaid 8 


foot ſuperficial ws | 


New ditto, ſquared and laid in tarras 


BREMEN STONE PAVING. 
New Bremen paving laid 1n tarras, per 


foot ſuperficial e _— 

Old ditto — 

Cramps and letting in, each es 

Holdfaſts ER, ah 
- 


44 


P 


10 
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Maſons Prices. 
Holes cut for iron-work or 
Mortiſe holes — — 
Large ditto I 
Holes cut 5 inches deep 3 
Holes cut 8 inches deep, and 5 inches 
ſquare — — 
Stone plugs and joggles cut — 


PORTLAND STONE CHIMNEY SLABS, &c. 


Portland ſtone chimney -pieces and 
labs, not leſs than an inch and< 


thick, per foot ſuperficial _ 
ih _ -- 185 
Ditto, 2 inches 5 5 
Ditto, 2+ inches thick „ 
Ditto, 3 inches „ 


Old ditto, ſawed, rubbed, . laid 
Ditto, cleaned, ſanded, ſcowered, and 
HEARTH AND COVINGS. 


Slit fire-ſtone, or Ryegate-ſtone hearth 
and covings, per foot ſuperficial, 


18. to 
Whole ditto 12.4 5 85 
Old Ryegate, worked and ſet By 


. 


Purple marble covings, 2 inches thick | 


Do DD 
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Maſons Prices. 


Black ditto, 3 inches thick P 
Old ditto, re-ſet — 3 
A Bath ſtove in fire- ſtone, e 
the ſtove — | 
Ditto in marble OO . _—_ 


Ditto in dove marble 9 


MARBLE CHIMNEY-PIECES. 
Veined marble, per foot cube 
Plain work to OG per foot ſuper- 


Acial C;k 8 


Moulded work . „ 


Blue and white, or veined Italian mar- 
ble chimney- pieces, ſlabs, &c. not 
leſs than an inch thick . 


Old ditto, ſawed, ſanded, grounded, 


pclſhed, and ſeti—— —. 


Egyptian marble mantle, jambs, &c. 
New agate marble 


New dove marble — BER 


Ditto inch ſlab „ — 
New purple marble 
Black and yellow plinths, per foot — 


Plain work to ditto, per foot Juperf- 
—_ Oo 5 


Sunk work — e 
Plain jambs, mantle, & c. — n 


— Co — 


E 
—— 
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Maſons Prices, 


 STATUARY, SIENNA AND JASPER 
MARBLES, 


Statuary marble, per foot cube 
Plain work to ditto, per foot Apen 
Moulded work 6s. to 
Circular ditto 
New inch and half lab and mantie 
New baſtard ſtatuary ſhelf as 


T'wo inch and a half ſtatuary ovolo, oy 
foot running 


Statuary marble ſawed, per . ſeperſi- 


cial 


Huſks in hollow, carved | NED 
Eggs, &c. „ = 
Aſtragal carved with raffled flower, 

reeds, &c. = Di 


Ditto, poliſhed with raking ee 
and raffled flowers 
Jaſper marble in veneering, 258. to 


Sienna marble in veneering, 158. to 


= PAINTERS 
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PAINTERS PRICES. 


PAIN 7 ERS work 15 9 wherever" the 
bruſh goes. | 


All wainſcot, dado, doors, window ſhutters, jamb- 
linings, mouldings, architraves, &c. are mea- 
ſured by the yard ſquare. 


Chimney-pieces, ornamented ceilings, and other 
enriched work picked in, and ſmall detached 
pieces, done with variegated or fancy colours, 
&c. by the foot ſquare, 


Ornamental figures, carved mouldings, modillions, 
cornices, facias, ſkirting, water trunks, &c. 
by the foot running. 


Saſh-frames, window- lights, caſements, ſpring- 
ſtays to caſements, iron- bars, &c. per piece; - 
and ſaſh- ſquares by the dozen. 


Enriched carved mouldings, and ornaments, as 
tablets to chimneys, caps and truſſes to doors; 
all little abſtracted jobs, and other carved work 
to rooms, &c. are ſo various, that they ought 
to be valued by the time, and materials ex- 
pended. 


All common colours, either for outſide or inſide 
work, as white-lead, or ſtone-colour, lead- 
colour, cream- colour, pearl- colour, wainſcot- 
colour, chocolate- colour, &c. at the following 
prices: 
Common 


rr ay eee 
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Painters Prices, Le . d. 
N Common painting, once in oil, per | | | 
#1 yard , 2 6 „ „„ | — | | 2 
- 1 
Ditto twice — eee = 
os a + Sa. 
Ditto three times — — 6 Di 
Ditto four times | 8 : 
| Dit 


Inſide painting, twice in oil, and 


primed in ſize +++ 1 
Second colour and finiſn : SR 
| Un Clear- coal and fiaiſh VV 
1 N. B. Knotting included. 
{ Once in oil, on ſtucco, per yard _ 
Twice in oil LOR — 
Three times . 8 
Four times JF 
Ditto and ſanded . ES 
oy done from a ladder four times in 
=—_ — Rk 


Hand-rail, banniſters, ſtring-board, 
newels, &c. three times in oil — 


And ſo in proportion. 


Carved work in oil, per foo? 3 
Ditto twice in oil „ 
Ditto three times in oil — 
Frontiſpieces three times in oil . 
Chimney-pieces — 


THE BUILDER'S PRICE-BOOK. 
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Painters Prices. 
S AS H- FR AM E s. 
Saſh- frames once in oil, each ory 
Ditto twice in oil Es 
Ditto three times in Oil — 
Saſh- ſquares once in oil, per dozen + 
Ditto twice in oil | 3 
Ditto three times in oil _ 
Saſh-ſquares, dead white . 


I laſide ſquares, clear-coaled and finiſhed 
r Window: lights, three times in oil, each 


3d. to 

Caſements 3d. to 

Spring ſtays to caſements — 

lron bars — 1 

Window-cills, once in oil . 
Ditto twice in oil —— — 


Ditto three times in oil . 


MO UV LDIN GS, &c. 


oil, per foot running — 
dingle cornice and facia — 
Double ditto ns — 
. cornice and facia, three times 
In 01 . 88 


Ditto double cornice 


dingle cornice, inſide, three times in 
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Painters Prices. 


Baſe and ſurbaſe mouldings, ditto . 
Modillion cornice, according to the 


girth, three times in oil, 4d. to 
Plain Ionic entablature, five times in 
oil — ͤ 3 
Enriched ditto PLD 5 


Enriched cornice, white in diſtemper 


rns, Ne. 
Common level ſkirting, three times in 


oil, per foot running | 3 
Ditto, clear-coal and finiſhed ny 
Level torus ſkirting, three times in oil 
Ditto, clear-coal and finiſh — + 
Hand- rail to ſtairs, three times in oil 
Cloak- pins, three times in oil —_—_ 
Coping ditto VVV 


White, pink, &c. in ſmall mouldings 
Wire, with loops, ſprings, and pulleys 
Stall plate three times in oil 


Water-trunks once in oil 3 
Ditto, twice in oil EK . 
Ditto, three times in oil e 


DEAD WHITE, OR FLATED. 


Dead white to old work, once in oil, 
BE yard 


” ap . 


24 — +} ts 
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Painters Prices. 
Ditto, twice in Oil ©6000 neotoe 
Ditto, three times in oil . 


Ditto, four times in oil — 1s. to 
Ditto to carved work, per foot 8 855 


ficial „„ os 
Ditto, twice in oil * 
Ditto, three times in oil — 5 
Ditto, four times in oil — 


Fine ſtraw, &c. coloured, ground and 
imboſſed in diſtemper, per yard — 


Mahogany grained — 
Ditto, grained and varniſhed — 
Mahogany colour twice done BOY 
Ditto ſtained to book-caſe, &c. — 
Beit green verditer — IS. 4d. to 
Fine deep greens . — 1s. to 
Common greens — 10d. to 


Pruſſian blues and ſky blues 10d. to 


Orange, lemon, ſtraw, pink, and bloſ- 


ſom colours — 10d. to 
French greys, four times in oil —. 
Olive colour, ditto 9 —— gd. to 


Face of window-ſhutters, ſtiles and 
pannels, green (or any other rich 


colour) four times in oil, and the 


mouldings white, ſoffits included, 
IS. 2d. to 


8 
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Painters Prices, 


Ditto, ſtiles and pannels, French grey 


twice, and moulding on pannels, 
ſtiles, &c. variegated —.— 


N. B. To any of the above colours on 


ſtucco, add 2d. per yard. 


PLINTH OR TORUS SKIRTING, DONE 
IN RICH COLOURS. 


Level torus ſkirting, mahogany, &c. 


four times 1n oil, per foot running 


Ditto twice in oil „ hos 
Raking ditto, four times in oil + 
Ditto twice in oil, ditto =_ 


Stiles to wainſcot, 6 inches wide, 


four times in oil, finiſhed with twice 
in green 


Ditto finiſned once in green, . 5 
Plain cornice, girth 4; inches, four 

times in oil, once flated — 
Run of plain aſtragal — cs 


Cleaning and varniſhing to wainſcot 
on ſtair-caſe, &c. per yard 


Squares painted black, cacb mw—_ 
Checkers, per dozen —.— . 
Shields painted blue and ſhadowed, each 


WRITING. 


Painted letters or figures, one half- 
penny per inch, as follows: 


1 


1 
| | 


* 
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Painters Prices. 


Capital letters, 4 inches high, each — 


Ditto 34 inches — 5 
Ditto 3 inches 9 „ 
Ditto 22 inches —— > 
Ditto 2 Tnchis — — — 
Ditto 14 inen oo. 
Ditto 2 inch ome 8 


N. B. If gilt, add 1d. per inch. 


or N 
5 Gilding, per foot ſuperficial 3 


Ditto burniſhed — . _ 
Enriched carved work 58. to 
. on ſhelves, per inch running, 


1d. to 


Gilders often charge in the following 


Manner e 


38. 6d. per book. for oil gold, and la- 
bour to plain work. 


58 ditto, for burniſhed gold ditto, and 


from five to eight ſhillings 477, 
carved work. 


PAINTING ON ORNAMENTAL STUCCO, 
| AS CEILINGS, &c. 

Ornamented ceilings, ſix times in oil, 

ground variegated, and picked in 


S 2 


2 Un 


with 


Cornices finiſned five times in oil, and 


Carved truſſed cornice, once in oil, 
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with ſeveral, or any rich colours, as | | | 
finſhed in two greens, &c. all of the 
| beſt ſort, and the ornaments: dead 
white, flated with nut oil, at per foot 
ſuperficial  — N 7 
Ditto, five times in oil, flated, the | 
grounds picked in with two French 
greys, and the ornaments dead 
white e — 4d. to 5 


Diſtemper on ſtucco, with enriched 
mouldings, grounds, ſtraw, lemon, 
or pink colours, &c. and the mould- | 
ings white, per yard „ 6 


ENRICHED STUCCO CORNICES. 


flated with nut oil, and five mouldings 
enriched, girth 94. inches, per foot 
FRINEY ooo 


Modillion. cornice, five times in oil, 
flated, with 3 on blocks, flow 
ers between ditto; and two members 
enriched, girth 12 inches — 119 


Ditto five times in dil, flated, three | | | 
members enriched, girth 754 inches 5 


flated, with flowers between truſſes, 
and two members enriched, girth | | 
13 inches 5 1 


ENRICHED 
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ENRICHED STUCCO FRIEZ Es. 


An enriched frieze, girth ſeven inches, 
five times in oil, flated, picked in 
and finiſhed with two greens (or any 

other rich colours), ornaments dead . 
white, at per foot running _—_ 8 


Ditto, girth ſix inches, five times in 
dil, flated, and picked in with fine 
green, ornaments white and pink | .| | 
colours = 9 


Ditto, girth 55 inches, five times in | 
oil, flated, picked in and finiſhed, 


twice in oil, in French greys, orna- 


ments fine orange and white — 9 
Frieze, once in oil, and picked in with 
green, at per foot ſuperficial ++ 1 


Architraves in ſtucco 24 inches girth, 
five times in oil, flated, one mem- 
ber enriched, per faot running — 2 


Carved aſtragal girth two inches, five 
times in oil, and flated 


Aſtragal, hollow, and bead, one mem- 
N ber enriched, five times in oil, and 
flated, two inches girth 5s | þ 2. 


2 ' ORNAMENTAL FIGURE PAINTING IN | | 
DISTEMPER. 
Double feſtoons of flowers and leaves | 
variegated to cove, two feet {ix inches 4 
high, per foot running 
2 | | Orna- 
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Painters Prices. 


Ornaments to frieze, conſiſting of vaſes, 


rams heads, &c. one foot high + 
Feſtoons of roſes to pedeſtal, two feet 


by three feet, per piece 


Corinthian fluted pilaſters complete, | 


12 feet high, each — — 
Ionic pilaſters, ditto, in Sienna — 
Columns — —9— 


Large figures in niches, five foot ſix 


inches high — — 


GLAZIERS 
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GLAZIERS PRICES. 


GLAIZERS work is meaſured by 
Superficial feet 
Plate-glaſs, cut from one foot to two 
feet, per foot ſuperficial — 
Ditto, from two feet to three feet — 
Ditto, from three feet to four feet — 
Moulded, waved, or jealous glaſs, 
28. Iod. to 
F above two feet panes, add 3d. per 
foot ſuperficial, 
Grinded glaſs, common ſizes =_ 
' if above two feet panes, add 2d. per foot. 


BEST RATCLIFF CROWN-GLASS, IN NEW 
SASHES, PUTTEYED INSIDE AND OUT- 
SIDE, BRADS INCLUDED, AND TO MEA- 

_ SURE NEAT GLASS ONLY. | 


Squares of three feet, per foot ſuperfi- 
cial 
Ditto, bent circular, for bow or ſnop 
windows 75 A „ | 


Square of 2+ feet — N 


1 


© + lh d. 


ST 
(ON) 


„ 


39 
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Ditto, bent circular — 


6 
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Glaziers P rices. 


Squares of two feet — Es 
Ditto bent circular N N 
Squares of common ſizes — 
Ditto bent circular — © ww 


Second Ratcliff crown-glaſs, bent circu- 
lar, according to the ſize, abate 2d, 


per foot. 
Ditto to irregular ſcy-lights — 


' STOPPING IN OLD SASHES, 


Squares of three feet, per foot ſuperficial 


Ditto of two feet and half 9 
Ditto of two feet — — 
Ditto common ſizes _—_ —.— 


BEST RATCLIFF CROWN-GLASS, CUT 


FOR PICTURES, 


Squarls of three feet, per foot ſuper 


cial —= a. 


Ditto of two feet and a half S. 
Ditto of two feet „ 
Ditto common ſizes — e, 


SECOND RATCLIFF CROWN- GLASS, IN 


NEW SAS HES. 


Squares of three ets per foot ſuperß. 


cial 38 3 


my — _D 
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Glaziers Prices. | 
| Ditto of two feet and a half — | 
Ditto of two. feet — 
Ditto common ſies —: 
Ditto in irregular ſky-lights ——— 
BEST NEWCASTLE CROWN-GLASS, IN | 
NEW SASHEs. 7 75 
Squares of three feet, per foot ape 
cial 
Ditto of two feet and a half _ 
Ditto of two feet — 5 
Ditto common ſizes — 
Ditto in irregular ſky-lights — 
SECOND NEWCASTLE CROWN GLASS 
IN NEW SASHES. 
Squares of three feet, per foot ſuper- 
facial — ͥ ä — 
Ditto of two fret and a half — 
Ditto of two feet 8 — — 
Ditto common ſizes — — 
Ditto in irregular ſæy-lights . 
NEWCASTLE GREEN GLASS, 
Squares in new ſaſhes, per foot ſuper- 
| fiidl — — 
Ditto ſtopping in old ſaſhes = 
T 


% 
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Glaziers Prices. 5 
GLAZING IN LEA D-wokk. E 8 
Beſt Ratcliff crown-glaſs, ſquares nine 
inches by ſeven inches, in broad 
lead, cemented for ſky- lights, _ } 
foot ſuperficial on 11 2 
Small ſquares ' — - 
Second Ratcliff, and beſt Newcaſtle, | 
in ſquares nine inches by ſeven | 
_ ditto — | I +4 
Small ſquares ditto e. --- | | [0 
Small ſquares and quarrils, ſet in 
lead — 3 ET 
Squares ſeven inches by five, ditto 8 
Ditto eight inches by ſix, ditto — 9 
Ditto nine inches by ſeven, ditto — 10 
Small ſquares in lead, ſtopping in, | 
each 5 21 
Quarrils ditto — —— 
* down old windows, new lead- | 
„ ſoldering ſcouring, bending, 3 
0 putting in n at en foot 
ſuperficial „ 1 
Workmanſhip to ditto — I; 
| Repairing ditto — 14d. to A 2 
Pinning in caſement, each eta 
Putteying large ſaſhes, outſide On 3 
Ae, ger -n 1] 
646 GLAZIERS 


8 
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Glaziers Prices. 


GLAZIERS WILL ALLOW FOR _ 
Old crown-glaſs in ſaſhes, per Jy 
Superficial . 
Newcaſtle ditto e ee 2 
Green ditto | — „ — 
Crown-glaſs in lead — — I 
Green ditto — . 
5 f T 2 BLACK. 


* 5 „ ä 5 ' ' : : 6 
a -+ $ . 8 — 5 - 5 : 


BLACKSMITHS PRICES. 


BLACKSMITHS wark is charged 
by the bundred weight, viz. (11216.) 
All hammered work, as iron rails, 
paliſadoing, chimney-bars, bolts, 
upright window-bars, ſhutter-bars, 
croſs-bars, ſtays, cramps, holdtaſts, 
dogs, gudgeons, hoops, pump-work, 


&c. are done from iwenty-ſeven to 


thirty-ſix ſhillings per ct. or from 


34d. per Ib. to 


Caſements to windows, ſtays to caſe- 
ments, ſaddle-bars, pins, hooks, 
chains to doors, &c. 4d. per Ib. to 


Iron-wrought doors, with pannels, &c. 
as directed by Act of Parliament *, 
for dividing large warehouſes and 
ſtables, and window-ſhutters, &c. 
per Ib. 


Ornamental iron-work, as baluſters to 
ſtair-caſes, gates, brackets, lamp- 
irons, cc. — 6d. per lb. to 


Caſt- iron rails, ſaſh-weights, &c. 115. | 


per ct. to 


PO eee ee 


d. 


* See Taylor's pockef edition of the Building Act, with 


Plates, Page 39. 


A TABLE, 
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Blackſmiths Prices. 


A TABLE, ſhewing the weight of one foot of bar-iron, 
from half inch ſquare to three inches and a half ſquare. 


" LIGHT HAMMERED, | CLOSE HAMMERED. 
| | 1 i . 
Side of Sq. | Weight. 73 Side of Sq. Weight. 
i143 ſid FS Ef ery. 
'S | 2 R 38 FT 
_ .— © — - = O 3 
is |. © 4 . O 
0 4 „ o 4 00 13 
0 $1 - 3 4 |. © 5 I SE 
2 6 EN Fj O 1 
0 711 1 8 2 10 
1 8898 5 1 U 3 7 
I 11605 11111 
ff 0 3 15 5 6 
1 6 |: 4 r 49 6 8 K 
1 1 3 V 114 
1 8 | 12 17 
x | 5 & |. 2 {x þ: 6 | wo 84 
F 11 9 E133 I2 | 14 
2 | % | 13 4 | 2 G3 394 
89 14 15 „„ 15 8 
3 2 * 12 2 2 17 6 FARE 
n 
iz , 1h 
WO JL 2 5 23 10 
„„ 24 15 Be 6 26 O4 
5 7 27 4 2 7 28 82 
3 o' 29 | 1 3 o | 30 15 
3 I 39-4... 3 1 33 9 
3.42 FR} hr DV 
1 19 F< 3þ 3 29 +5} 
7 4 * 1% FF 13 t 4 Fa 2 


P * Co aA, 
Smiths will allow for old bar-iron, per ewt. — A tz) 

Old caſements, ditto — — 
Old buſhe iron, ditto - — 5 ay 
Old caſt-iron, ditts * — . 


N. B. Ir i ſaid, in war time they will allow double the above 
prices for old caſi-iron. 
SLATERS 


s LAT ERS PRICES. 


| | | 1 4 | 
| F LATING is meaſured by the ſquare, | ; 
In meaſuring flaters work, there is com- = 
monly. an allowance (as the caſe may | | | 
be) of fix. or nine inches for eaves, | | 
where they are laid double: and one | | | 1 
foot for hips. 8 
, Weſtmoreland lating on boards nailed 
4 with 4d. clout nails, per ſquare ” 
| | = 21. 158. to | 3| 3 ” 
Ditto on heart of oak laths, and | | f 
pointed on the inſide with lime and | | | 
© hair — 21. 188. to 36 1 
Old lating ripped and relaad «<- | 1 1 
Ditto, and made good with new ſlates | 1| 5 L 
Taviſtock ſlating on boards, &. 1116 E 
Ditto on oak laths, and pointed, &c. | 1118 
Old lating ripped and relaid — | [Ia] 1 
Ditto and made good with new ſlates 18 
; Welch lating on boards, &c. II 6 
Ditto on oak laths, and pointed 10130 
Old lating ripped and relaid —.— | [12] 
Ditto, and made good with new ſlates | [18 
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Slaters Prices. | C. 5. d. 
Welch rags — 5 
Welch ladies 105 — 
Dennybole rag ſlating on head —.— 
Ditto on oak laths, and pointed, &c. 2] 3 
Ripping ſlating, and carrying down | 
the rubbiſh, per quare 28. 6d, or | | 3 
Squaring, and holing gates, per thou- 


m4 8 


« 


and — — | 3] 6 
Welch rags, and Weſtmorelands, per | | | _ 
ton — — | 5| 5 16 


D AT- WORK. 


Slater, per day * — 144 | 
Labourer oe . 1 
Large ſcantling "RN cut, per hundred | | 
* * 7 

Taviſtock ſlates, cut —9— _— 7 , i 
Double Welch flares, cut —.— 15 | 
Four-penny clout nails, painted, 2 1 

hundred Sides POS | 4 
Lime and hair, per Bod — 9 


PA VERS 


Sond” Cow: 


P AVERS P R 1 C E S. 
en d. 


Pa4viNG is -meaſured by the yard | | 
Square; large Purbeck paving, &c. by | 


e e ; and Kirb-fone by om »- 
the foot running. N | 


New Purbeck paving in ſquares, four | * 
inches bedded in the beſt ſkreened | 
gravel, and jointed with good mor- 


tar, per yard — By 
Ditto five inches deep 3 
Ditto ſix inches deep — — 
Ditto the hard blue ſort — * 1 


Ditto taken up and relaid, gravel, 15 F 
included . 3 6 


New pebble paving, not leſs than 1 
teen inches deep, gravel, labour, 8 1 F 
included — —. 4416 N 
N. B. The pebbles i in 3 1 to weigh | 4 
three c t. q M 
Ditto 15 inches deep . 4 


N. B. The pebbles to weigh four cut. | 
each yard. 


Ditto from 16 to 18 inches deep . 


N. B. The pebbles to weigh five cut. 
each yard. 


_—_ 


QA Mm > 


0. 
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% Pavers Prices. 
New Jerſey pebble paving, in pannels 
New rag paving, or bowlers _ 
Old work 2 


Pebble or rag paving, taken up and re- 


laid, gravel, &c. included 9 


Squared Guernſey or Granite 2 
paving, laid in the beſt ſkreened 
gravel; the ſtone to be nine inches 
deep at leaſt, the bottom of each 
ſtone to contain four fifths of the 
ſuperficies of the top, from three to 
five inches in width, and ſix inches 
for the channels — — 


Ditto eight inches deep, ditto — 
Purbeck, or Yorkſhire, Ealing-edge 


| paving, not leſs than two inches and 

a half thick, laid in 3 
eee per foot ſuperficial, 8d. 

Free- ſtone paving, two inches _ 

a half thick, cut into promiſcuous 


lengths and breadths, per yard .. 


Moor-fone kirb, not leis than twelve 
inches wide, and ſeven inches thick 


on both edge S, Per foot running oe 


Squaring and laying new Yorkſhire 
paving, per hundred feet ſuperficial 


6s. to 


Ditto old paving relaid, ditto, 45. to 


U 


4 „ : 
e wt 8 2 800 8 83 in 5 % W 
* $926 * „„ = * A5 _ N - 26 ” . 5 . 
* ro - * 
: WT " V - 2 7 P = 8 
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1 Pavers Prices. 
Laying kirb-ſtone, per burdred feet run- 
ning 
Cole plates let into ſtone, per bole — 


DAY-WOREK., 


Paver, per day — 35. or 
Labourer — 28. or 
Gravel, per load — Ws 
Pebbles, per ton "Ra + 
Rag-ſtones — 5 


N. B. For Portland and ROO. paving, 


fee Maſons Prices; and for brick- 
- paving, ſee Bricklayers Prices. 


PLUMBERS 


— 4 
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D 


ö 8 


12 


* 450 


PLUMBERS PRICES. 


PT UMBERS work is charged by 
the hundred, or 11216. for ſheet-lead, 


wwhich is of two ſorts, caſt ſheet lead, 


and milled ſbeet- lead. 


Solder is charged by the pound ; and lead 
Pipes by the yard, or foot running. 


New caſt ſneet lead, 6 Ib. weight, and 


upwards, to the foot ſuperficial, for 
roofs, gutters, terraces &c. per cut. 
Laying ditto, ſolder, and labour in- 
cluded _ 
Milled lead for ridges, &c. under 2b; 
weight, per foot; is more per cwt. 
than above that weight wy 
Laying ditto, ſolder and labour in- 
cluded, &. per cot. | — 
Leaden ciſtern heads, to receive the 
water from gutters, caſt circular, 
oval or ſquare, with ornaments, &c, 
Ditto ſolder, holdfaſts, labour, &cc. to 
fix ing up — 8 
Water ciſterns, battened, ornamented 


complete — i, 108, to 


Ks 
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Plumbers Prices. E So 4; 
Saſh weights are more than ſheet lead, 15 
Per cf. | — — yl 
To caſting old lead, and relaying it on | 
flats, roofs, or gutters — 


Ditto, with ſolder, &c. included — 4| 6 


To caſting old lead, and the plumbers | | | 
returning the ſame weight, and lay- | 
ing on flats, roofs, &c. — 1416 


Ditto, with ſolder, &c. included — 5 6 
To exchanging old lead for new ſneet·- 
lead | | — — | 4 
2 is cuſtomary in weighing ola lead to PE 
duct 11h. weight in every cwt. for dirt. 
Solder, per Ib. gd. or per cw. — | 4} 4 


Plumbers allow for old lead not in ex- 
change, leſs than they charge for | 
new, per cot. — — 7 

LEADEN PIPES. 


Rain-water pipes, and pipes for water- 


TT 


caſks, &c. per cot. — Iro 
2 77 with ſolder, holdfaſts, labour, | | 


S MAL I. CAST PIPE. | 
Two inch pipe, caſt 28 1b. weight to 


each yard, per yard — 6s. to "| 6 
Inch and 2 ditto, 24 lb. ditto — [6 
Inch and & ditto, 20 lb. ditto — 1416 
Inch and + pipe, caſt 16 lb. to each yard 3 
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s OO Plumbers Prices. „ 


Inch ditto, 12 lb. ditto 3 136 
+ inch ditto, 10 lb. ditto  — 0s 
+ inch ditto, 8 Ib. ditto _ — 30 
SOLDERING THE JOINTS OF WATER=- | 

PIPES: 1.4 8 
2 inch bore, per joint — 1 4 
Inch ditto — 5 — 2110 

Inch and = ditto _ — 8 
Two inches ditto wo. al 6 
Two inches and = ditto — 5 6 
Three inches ditto — 61 6 
Three inches and - ditto — 
Four inches ditto — 91 4 
Four inches and ditto — ice 6 
Five inches ditto — — 112 
Five inches and 2 ditto — | [13] 6 
Six inches ditto — m 15 6 
Six inches and + ditto — | 118] 3 
Seven inches ditto — — [I 1 

BRASS COCKS WITH BOSSES. = 
From inch and à to three inches dia- i & 
meter, per 16. — — 1 4 
Ditto ſetting on, ſolder and work in- | | | 
cluded, 
If inch and + diameter, per cock < | [7] 
Inch and 4 " — | 51 6 
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Plumbers Prices, 1. 
Inch 4 a] 6 
z inen _ — 7] 6 

2 inch " 4 
An horizontal cock and boſs a al 6 


If without boſſes, dedu#F for ſmall ones | 
4d. from the middle ſize 6d. and 5 
the larger 8d. 


Stop cocks at 18. 4d. per 1b. IT on, 
folder and labour as above. 


Inch and : ſtop cock — EIT 
Two inch and 2 ball-cock — — | 2] 2 


Ball-cock, the ball fix inches diame- 
ter, and the cock one inch diameter, 


per cock — — 4 
Ditto, the ball five inches and + ditto 
Ditto, the ball five inches ditto — 6 
An inch ſtool-cock — — [3] 
A braſs warer-cock 33 3 4 
A ſmaller fize ditto — 2 

DAY WORK. 9 

A plumber, per day „ 306 
Labourer RR: 2] 4 


LEADEN PUMPS, 


A four - inch force- pump complete, 
01, 63.- BO -7] 7 
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Plumbers Prices. 


Three inches and + ditto complete, 


21. 28. 0 
Three inch + ou complete, 11. 16s. to 


A ſet of three inch waſhers, and waſt- 
ers, with handles, OY rods, &c. 
complete 


A braſs ſucker 


—— 9 929 0 


An inch waſher and waſter 38. to 
An inch valve W 
A ring-waſher — „ 
An inch and à funnel 1 


Two inch wt braſs waſher and WEST 
A ſmall common waſher and waſter 
A bucket and box | 
Three inch ſocket, per foot running 
Shoe and clack 9 28. 6d. to 


Four inch bore elm- pipe, hooped and 
jointed, per foot running 


| 


N. B. And 7 in * at 6d, S 
mch, 
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Shewing how many feet ſuperficial a hundred 


weight of ſheet Jead will cover, on a flat, roof, 


or gutter, &c. from 41b. to 121b. weight per 


foot; the value of each ſuperficial foot, or 


ſquare, according to the ſeveral weights, (viz.) 
at 2d. + per Ib, or 11. 6s. 10d. per cwit. for all 
under 7lb. per foot ſuperficial: And 2d. à per 
Ib. or 11. 5s. 8d. per cwt. for 7lb. per foot 


ſuperficial, and all above, including labour, fol- 


der, &c. 
Weight, Milled A Cwt. | Expence, | Ditto, per 
r foot | lead per will cover | per foot | ſquare ſu- 
Juperfic. | cwt. ſuperficial | ſuperficial | perficial 
SE SE] mi | Sc 85. 4 4 bf» 3+ & 
4 BJ , 4 15 10 
0 or per lb. 22 5 O 1 23. 5 19 9x 
1138 8 0 
7 (| 16 © 0:3 495158505 
8 | Caſt lead | 14 © 93 14 
9 i £ $ 2 5 % 6 3 
2 or per lb. 113 „C 9 2 
11 2d. 3 10 2 „% IT 1 
12 ( Fy4 [oz 9g [1315 0 


N. B. By the above table any quantity of cover- 
ing may be eaſily eſtimated according to the Houck- 
neſs of the lead, 

ä A BLE, 


Shewing the value of a hundred weight of lead, 
from + of a penny per lb. to 4d. per ib. 


A 


B 


nm n= ==00000000 oft, 
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Fourteen ounces ditto — | 1 14 5 12 6 
Sixteen ounces ditto . | 1 3 [ 6 O 101 


4 
7 g 7; 
1. "2&4; 
* 4 
1 
N 
3 
3 
Ow \ 
* 
3 
1 5 
. 2 
4D * 
=_ 
a _= - xv 
8 
F * 1 
% 41 . * 
_. 
"4 
_F._ 
. 
* 
1 " 
i - . 
7 8 
— 2 
"A b 
x 
A 
WM 
vY - 
& 
bs 
4 
. 1 
2D > 
CO * 
% a 
* 
* 7 
_ 5 
A | 
F „ 1 
* 
8 
3 | 2 
— 
— 
2 
> 
3 
3 
3 
3 
— 
IH 
= 
G - 
= 
= * 
- Fa * 
5 
* 
E „ 
+ 
j WP 
:Y 
4Y + 
A 7 
3 
2 
3 : 
& Wh. 
. A 
_ 54 
q | 2 
. _— : + 
„ * 
7 A 4 8 
3 - 
' ks 1 
i a 
f * 
= 
x . 
& - 
2 
9" 7; 
N 0 
a 
- - 
* 
75 > 
= 
4 J 
P38 
4 
" 
1 
S 
. , 
* 
S 
» 
. 
* 
4 
4 


* 5 192 þ 6 
- THE BUILDER'sS PRICE-BOOK, 


COPPER COVERING. 
perfoot per ſquare 
ſuper. ſuper. 

Twelve ounces es tothe ſquare 1 4 C. . d. 

foot 11 4% 


= 


0 


Including every expence, and meaſured after the 
work 1s finiſhed. 
| 4 
Copper ſheets, per pound 1 
COPPER PIPES. 


Two inch bore, per foot run, | © 9x 
Three inch ditto T2 
Four inch ditto #'D [83 
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